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PUBLIC WORKS, IRELAND. 



TWENTY-SIXTH ANNUAL REPORT 



Irion 

THE BOARD OF PUBLIC WORKS IN IRELAND. 



TO THE LORDS COMMISSIONERS OF HER MAJESTY’S TREASURY. 



May it please your Lordships, 

W E hare the honour to submit our Twenty-Sixth Annual Report, embracing in the 
usual manner, the several services intrusted to our management, viz. 

Accounts : — 

Loans and Grants for Public Works. 

Repayments to Her Majesty s Exchequer. 

Sanctions for Grants. 

Landed Property Improvement. 

Arterial Drainage. 

Public Buildings. 

Inland Navigations. 

Piers and Harbours. 

Tost Roads. 
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TWENTY-SIXTH ANNUAL REPORT OF THE 



[ 1857 . 



LOANS AND GRANTS 

Statements of outstanding Loans made for Public Works will be found in the Appendix ; and the follow' 
account of each description of Loans, the Amounts remitted, the sums to be repaid the 



Original Appropriation by Act 1 & 2 "Wm. IV., c. 33, 
Re-issued pursuant to Act 1 & 2 Wm, IV., c. 33, 
Additional sum by Act 6 & 7 Wm. IV., c. 108, 

Of £50,000 by Act 1 & 2 Vic., c. 88, £4,000 was 
appropriated for Grants, leaving for Loan, 

Total issued in Exchequer Bills, . 



By Act 6 & 7 Vic., c. 44, £15,000 per quarter, 
commencing 10th October, 1843, when 
Exchequer Bill Issues ceased, 

By Act 9 & 10 Vic., c. 108, in aid of Relief 
Works, 9 Vic., c. 1, . 

By Act 9 & 10 Vic., c. 85, £15,000 per quarter, 
for five years, from 5th April, 1847, to 5th 
January, 1852, inclusive. 

By Act 10 & 11 Vic., c. 106, for Arterial Drainage, 

Re-issued pursuant to Act 11 & 12 Vic., c. 61, 
of Repayments under Act 10 & 11 Vic., c. 
87, for the completion of Relief Works and 
Arterial Drainage, .... 

By Act; 12; Vic., o. 23, for Arterial Drainage, 

By Act 13 & 14 Vic., c. 31, for Arterial Drain- 1 
age and other Public Works, . . J 

By Act 14 15 Vic., c. 51, £15,000 per quarter, 

for five years, from 5th April, 1852, to 5th 
January, 1857, .... 

By Act 19 Vic., c. 18, £15,000 per quarter, for 
five years, from April, 1857, to April, 1862, 



By Act 9 & 10 Vic., c. 107, for the Employment ) 
of the Labouring Poor, . . f 

Less returned to the Exchequer by this Board, . 



By Act 2 iSr 3 Vic., c. 61, for tbo Improvement of 1 
the Navigation of the River Shannon (Loan 1 
portion), . ... J 



By Act 10 Vic., c. 32, for the Improvement of 
Land, 

By Act 12 Vic., c. 23, do., 

By Act 13 <fc 14 Vic., c. 31., do., 

Totals, 

Deduct Issues, . 

Leaving to be issued, 

Viz. : — 

For Public Works and Drainage, 

For Land Improvement. 



£ s. 

500.000 0 
244,650 0 

100.000 0 



46,000 0 0 



210,000 0 0 

145,000 0 0 



300.000 0 0 

370.000 0 0 



138,648 15 7 
200,000 0 0 
800,000 0 0 



300,000 0 0 
300,000 0 0 



4,848,235 2 6 
49,785 0 0 



1,500,000 0 0 

300.000 0 0 

200.000 0 0 



397,841 11 6 
514,583 18 8 



0,650 0 0 



2,763,648 15 7 



4,798,450 2 6 



294,090 0 0 



2 , 000,000 0 0 



10,746,838 18 1 
9,834,413 7 11 



912,425 10 2 



For what purpose issued. 



Public Works, 



Public Works, 



Arterial Drainage, 



( Relief Works, 
( 9 Vic., c. 1, 



County Relief 
Works, . 
LabouchereDrain-' 
age, advanced 
to Proprietors, 



( Shannon Navi-1 
( gation, . J 



Land Improvement, 
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1857 .] 
for public works. 

is an Abstract of tlie Funds which. Lave from time to time “been sanctioned, showing the amounts issued on 
repayments on account thereof, and the Interest paid thereon, to the 31st December, 1857. 



— 






1 Total Repayments to Her Majesty’s Exchequer, to Slst December, 1857. 




Amount issued. 


Remitted. 3 


Principal to be repaid. 


Principal. 


Interost. ] 


Principal and Interest. 




£ s. d. 


£ s. d. 


£ s. d. 


£ s. d. 


£ a. d. 


£ *. d. 




890,650 0 0 


2,080 9 5 


888,569 10 7 . 


732,193 9 2 


260,158 9 4 


992,351 18 6 




330,355 6 3 


260 16 0 


330,094 10 3 


206,821 13 0 


44,188 19 10 


251,010 12 10 




1,809,101 17 11 


By 16 & 17 Vic., c. 130. 
410,535 3 2 


1,398,566 14 9 


58,412 16 5 


197,722 11 3 


256,135 7 8 




226,349 19 11 


By 16 & 17 Vic., c. 7S. 
.156,678 1 10 


69,671 18 1 


69,671 18 1 


18,666 3 2 


88,338 1 3 




2,365,807 4 1 














4,598,579 13 4 


By 10 & 11 Vic., c. 87; 
16 & 17 Vic., c. 75. 
4,295,749 8 8 


302,830 4 8 


302,830 4 8 


- 


302, §30 4 6 




199,870 9 2 


- 


199,870 9 2 


Repaid on the prir 


ciple of an Annuity. 


122,904 2 9 




4,798,450 2 6 














294,090 0 0 


- 


294,090 0 0 


278,355 13 7 


47,916 15 2 


326,272 8 9 




1,485,413 1 4 




1,485,416 1 4 


Repaid on the pri 


n ciple of an Annuity. 


722,129 7 10 




9,834,413 7 11 


4,865,303 IS 1 


4,969,109 8 10 


- 


- 


3,061,972 4 3 
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TWENTY-SIXTH ANNUAL REPORT OF THE 
Sanctions for Grants. 



[ 185 ?. 



By Act 1 & 2 Wm. 4, c. 33, for Public Works, 

By Act 1 Vic., c. 21, for Public Works, 

By Act 1 & 2 Vic , c. 88 (portion of £50,000), appropriated 
to Grants for Public Works, .... 
By Act 6 & 7 Vic., c. 44, for Public Works, 



By Act 9 Vic., c. 1, in aid of Relief Works, 
By Act 9 & 10 Vic., c. 108, do. 



£ s. d. 

50.000 0 0 

60.000 0 0 

4,000 0 0 
21,000 0 0 



50,000 0 0 
175,000 0 0 



By Act 2 & 3 Vic., c. 61, in aid of the Improvement of the 
Shannon Navigation, ..... 
By Act 9 Vic., c. 3, for Piers and Harbours, 

By Act 10 & 11 Vic., c. 75, for do., 



For Navigation in connexion with Drainage, Act 5 & 6 Vic., 



50.000 0 0 

40.000 0 0 



£ a, d. 

125.000 0 0 

225.000 0 0 
290,717 0 0 

90,000 0 0 

141,073 0 0 
871,790 0 o 



LANDED PROPERTY IMPROVEMENT ACTS. 

In making our Report for the year 1857, with reference to the works executed under 
tile Land Improvement Acts, we have again to express our gratification that our opera- 
tions, though on a comparatively limited scale, have been equally successful in every 
respect as during previous years ; and that improvements in agriculture, and especially in 
spread of rotative husbandry, always follow the completion of works of tkorough- 
dramage, executed through the means of loans obtained under the Acts ; and, in addition 
we hud that, whenever similar works have been executed by parties from private funds' 
such improvements are equally followed by the introduction of green-crop husbandry 
ho doubt, the advice and assistance afforded to the proprietors by the several Inspectors 
ot .Drainage employed by us, who are all practical as well as scientific agriculturists had 
much influence m effecting this result, which was anticipated from the commencement • 
and we have pleasure in referring to the reports of Mr. W. P. Prendergast, Mr. Richard 
w. m a “ Ko ?°° mm ? n - , and others, who state that it is the universal opinion of all the 
P hT Pr i;! t0rS ? f leir *' es P ectlTC districts who have obtained loans, that they have 
derived benefit much beyond the actual outlay ; and it should be borne in mind that the 
proprietors thus expressing themselves are still regularly repaying the half-yearly instal- 
ments, at the rate of 3j per cent, on the expenditure, which will continue for twenty-two 
years from the period from which the loans were made ; and, indeed, if we polsessed no 

would of rt Rse°lf’h he P unct f ll ‘y m * he payment of the instalments, as they become due, 
ould of itself be a proof of the benefit derived, as it should be mentioned that at the 
m tllG Jeal 7 8 , 47 aml 1848 > when the country still suffered^ under the 
vi * he , fa ™? e > m “y of t!le proprietors obtained loans for thorough-draining, &c„ 
with a view to giving employment to their tenants ; and it is gratifying to know that thev 

*”• “°" d 

first T1 !n»ns Rep0rtS ’ d r ng A e perl ° d "’ Mch has eIa P sed between the year 1847 when the 
o lo r 0 i portSn fofToans 6 ™ orted on, a considerable number 

partiesOrOancelled hv M p be ? 80 sanctloned ' have been relinquished by the 
o-i q . n i hik' 1 S Boar ^ un der the powers vested in it by 13 and 14 Vic cap 

unappropriated of rim? VT^nnn 6 fund haS been Set free f £362,333 remaining 
unappiopiiated, out ot the fund of £2,000,000 voted by Parliament for the Land Tm 

2d™ to tl“am?nnf ; ? w* V S Pr ° bab , le that ' tbe opor^on of “cto 

year 185& available for new loans may be further increased during the 

£1,485 41 ™ lf U id of whkh?iOs«°sn«’ Up *° tbe 31st of Deoem ber last, amounted to 

Sfifii ie “ ismed ™ 483 

leaving teen certified as expended on the works, 

completion. P baUnce of £61 > 720 m the bands of the proprietors towards their 
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Farm Buildings. 

Out of the several totals, as above stated, 172 loans, amounting to a sum of £61,850, 
have been sanctioned to proprietors for the erection of farm buildings, of which 132 loans, 
amounting to £46,450, have been completed in the undermentioned counties, viz. : 



Loans for Farm Buildings which have been closed. 



Name of County. 


No. 

L 


Total Amount 
applied for. 


Amount 

tioned. 


Total 

Amount 

issued. 


Name of County. 


No. 

L 


Total Amount 
applied for. 


Amount 


Total 

Amount 

issued. 










d. 


£ 


£ 










<1. 






Antrim, . 


3 


600 


0 


0 


550 


550 


Longford, 


3 


850 


0 


0 


800 


800 


Carlow, . 


2 


829 


0 


0 


550 


550 


Louth, . 


2 


946 


0 


0 


900 


900 


Cavan, . 


3 


1,300 


0 


0 


700 


700 


Londonderry, 


2 


900 


0 


0 


900 


900 


Cork, 


13 


6,144 


7 


5 


4,750 


4,450 


Mayo, . 


13 


6,291 


15 


LI 


5,850 


4,990 


Clare, 


3 


992 


0 


0 


950 


950 


Meath, . 


2 


1,100 


0 


0 


900 


900 


Donegal, 


3 


1,030 


0 


0 


650 


650 


Queen’s, 


4 


1,915 


12 


3 


1,700 


1,600 


Down, . 


3 


1,297 


0 


0 


1,000 


1,000 


Roscommon, . 


12 


4,648 


0 


0 


4,000 


4,000 


Dublin, . 


4 


2,117 


0 


0 


2,050 


2,050 


Sligo, . 


2 


1,700 


0 


0 


1,700 


1,600 


.Fermanagh, 


1 


100 


0 


0 


100 


100 




15 


6,474 


19 


9 


5,500 


4,880 


Galway, 


7 


2,186 


0 


0 


1,850 


1,450 


Tyrone, 


1 


420 


0 


0 


250 


250 


Kerry, . 


5 


1,818 


0 


0 


1,550 


1,390 


Westmeath, . 


2 


857 


0 


0 


600 


600 


Kildare, . 


9 


2,806 


12 


1 


2,450 


2,430 


Wexford, 


1 


300 


0 


0 


300 


300 


Kilkenny, 


4 


1,471 


0 


0 


1,200 


1,040 


Wicklow, 


2 


725 


0 


0 


500 


500 


King’s, . 


1 


350 


0 


0 


350 


350 









— 










Limerick, 


10 


4,898 


12 


10 


3,850 


3,850 


Totals, 


132 


55,068 


0 


3 


46,450 


43,730 



Of the 40 farm buildings for which loans have been sanctioned, 5, amounting to £2,250, 
have not been proceeded with, and do not, therefore, appear in the following table. Of 
the remaining 35, we have to state that 14 loans, amounting to £4,400, were sanctioned 
during the year 1857, and the remainder commenced during previous years. The present 
state of the progress made on each of these works will be seen by reference to the following 
schedule : — 



Loans for Farm Buildings in progress. 



No. 


County. 


Name of Applicant. 


Date of Sanction. 


Amount 

sanctioned. 


Amount 


State of Works. 


1 


Carlow, 


Sir Thomas Butler, 


Dec. 7, 1857, 


£ 

400 


80 


In progress. 


2 


Cavan, 


Ed. Fleming, 


July 20, „ 


500 


500 


Nearly completed. 


3 


Clare, . 


W illiam Armstrong, . 


April 29, „ 


500 


100 


In progress. 


4 


Cork, . 


James Lysaght, . 


Aug. 20, 1855, 


150 


30 


Do. 


5 




Henry Hudson, . 


Dec. 12, „ 


850 


170 


Do. 


6 




Earl of Shannon, 


Fch. 11,1857, 


450 


— 


Not yet commenced. 


7 




John Litchfield, . 


Sept. 13, 1856, 


200 


40 


In progress. 


8 




R. H. E. White, 


Dec. 20, „ 


400 


— 


Not commenced. 


9 




John Smith, 


Sept. 9, 1857, 


100 


- 


Not commenced. 


10 


Galway, 


Cornelius J. O’Kelly, . 


Sept. 26, 1853, 


650 


650 


Complete, except fittings. 


11 




Charles D. O’Rorke, . 


Nov. 23, 1854, 


400 


80 


In progress. 


12 




Mary C. Yilliers, 


Jan. 10, 1857, 


400 


- 


Not yet commenced. 


13 




E. M. Davies, . 


Sept. 13, 1856, 


200 


160 


In progress. 


14 




C. P. Archer, juu. 


Nov. 3, 1857, 


200 


40 


Do. 


15 


Kerry, 


Wilson Gun, 


Nov. 3, 1857, 


550 


- 


Do. 


16 


Kildare, 


J. A. Palliser, 


Nov. 25, 1856, 


350 


70 


Do. 


17 




















Sept. 9, 1 857, 


150 


- 


Not commenced. 


18 






July 1, 1854, 


300 


120 


In progress. 


19 




Robert Ferguson, 


Sept. 5, „ 


150 


- 


Not yet commenced. 


20 




George Fosberry, 


Oct. 23, „ 


1,000 


200 


In progress. 


21 






Dec. 12, 1855, 


200 


160 


Do. 


22 


Louth, 


R. Byrne, . 


Sep. 9, 1857, 


250 


50 


One office completed, the remain- 


23 


Mayo, 


Courtenay Kenny, 


Do., 


400 


80 


Commenced. [der in progress. 


24 






July, 12, 1855, 


300 


— 


Not commenced. 


25 


Meath, 


Leonard Cornwall, 


Jan. 4, 1S54, 


500 


100 


One side of steading completed. 


26 




James Kirkwood, 


May 11, 1852, 


500 


200 


In progress. 


27 




John L. Haekett, 


Nov. 18, 1854, 


300 


180 


Do. 


2S 




W. J. M'Laugklin, 


June 1, 1855, 


350 


2S0 


Do. 


29 




John Fawcett, 


Aug. 8, 1856, 


400 


- 


Not commenced. 


30 


Sligo, . 


John W. King, . 


May 11, „ 


550 




In progress. 


31 


Tipperary, . 


Henry 0. Bowen, 


Juno 21, 1853, 


250 


150 


Do. 


32 






June 26, 1854, 


300 


60 


Do. 


33 




William Parker, 


Sept. 9, 1857, 


500 


- 


Not commenced. 


34 






July 20, „ 


200 


— 


Do. 


35 


Wicklow, 


John Edwards, . 


Mar. 14, 1856, 


250 


50 


Portion completed. 










13,150 







B 
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TWENTY-SIXTH ANNUAL REPOET OF THE 



[1857. 



Land Im- 
provement. 



Thorough Drainage, &c. 



The system of operations which had- been adopted during the last few years, in relation 
to main and thorough drainage, has been continued, without any alteration, during the 
year 1857. Objections to deep drains, sunk to the depth of from four feet to four feet six 
inches, and from twenty-five to forty feet apart, according to circumstances, have altogether 
ceased, the proprietors and their agents being now unanimous in regard to their superiority 
to shallow drains cut close to each other ; and the superiority of pipe-tiles, as a means of 
conduit for the water, in preference to broken stone, is also invariably admitted. 

The only drawback to the completion of the numerous works which have been com- 
menced, is the reported difficulty of procuring labourers to execute them at reasonable 
prices ; but Mr. Richard Irwin and other Inspectors report that, although there has been 
a considerable diminution in the number of labourers who can conveniently be spared 
from ordinary agricultural works, still trained hands of superior intelligence can be obtained 
by those who offer continuous employment ; and though the rates of payment are higher 
than formerly, the works are more carefully and effectively executed, and, on the whole, 
the benefit derived is sufficiently remunerative to encourage their continuance. 

The number of acres that have been thorough drained under the Land Improvement 
Acts, from the commencement up to the date of this Report, amounts to 179,400. which 
has been effected at an average cost of £4 17s. per acre. Of this quantity, 7,000 acres 
have been drained during the year 1857, and a considerable portion of the land drained 
has been subsoiled. In the year 1855 the number of acres drained was 6,700 ; in 1856, 
7,040 ; and in 1857, 7,000 ; hence it would appear that the annual rate of improvement 
has reached the average maximum of about 7,000 acres. 

The following is a statement of the number and amount of loans which have been closed, 
or in which no further issue can be made, and, in consequence, are not included in the 



Appendix to this Report : — 



Name of County. 


Number 
of Loans. 


Total Amount 
Applied for. 


Total Amount 


Northern District. 




£ s. 


d. 


£ 


s. 


d. 




70 


230,281 14 


2 


. 57,610 


0 


0 


Londonderry, 


50 


91,375 2 


9 


34,010 


0 


0 


Donegal, 


109 


175,722 10 


1 


80,914 


0 


0 


Fermanagh, 


47 


80, 7 S3 7 


9 


18,414 


0 


0 


Tyrone, 


69 


91,990 17 


7 


36,497 


0 


0 


Armagh, 


32 


40,142 19 


6 


12,271 


15 


1 


Down, 


20 


34,964 U 


0 


16,750 


0 


0 


Midland and Eastern. 














Cavan, 


49 


48,875 18 


1 


14,200 


0 


0 


Monaghan, . 


38 


63,353 1 


7 


20,200 


0 


0 


Longford, . 


56 


40,603 6 


6 


23,800 


0 


0 


Louth, 


34 


51,355 0 


5 


18,340 


0 


0 


Meatli, 


56 


69,787 7 


7 


33,606 


0 


0 


Westmeath, 


44 


42,674 2 


1 


16,280 


0 


0 


Dublin, 


50 


33,950 4 


8 


15,085 


8 


10 


Kildare, 


64 


47,120 11 


8 


21,690 


0 


0 


King’s, 


62 


41,971 1 


7 


17,790 


0 


0 


Queen’s, 


99 


111.623 19 


9 


40,450 


0 


0 


Wicklow, . 


69 


67,114 5 


8 


34,087 


0 


0 


Carlow, 


71 


93,070 14 


6 


38,790 


0 


0 


Kilkenny, . 


82 


112,651 10 


2 


37,880 


2 


5 


Wexford, . 


101 


128,505 16 


10 


57,025 


0 


0 


Western. 














Sligo, 


60 


96,963 8 


11 


35,887 


5 


0 


Leitrim, . • . 


65 


91,892 19 


4 


32,994 


0 


0 


Mayo, 


150 


265,698 4 10 


91,815 


17 


0 


Roscommon, 


83 


97,744 18 


0 


56,235 


0 


0 


Galway, 


225 


248,803 14 


1 


90,520 


19 


7 


Clare, 


102 


118,889 17 


11 


37,849 


18 


10 


Southern. 














Limerick, . 
Tipperary, . 


224 


238,757 9 


6 


113,900 


1 


5 


179 


130,336 16 


9 


64,819 


15 


11 


Waterford, . 


66 


68,946 11 


11 


29,092 


9 


11 


Cork, 


330 


279,538 18 


1 


104,109 


14 


4 


Kerry, 


158 


390,394 5 


6 


91,731 


3 


7 










Total, 





No. of 


Total Amount 
Applied for. 


Total Amount 
Issued. 




£ s. d. 


£ s. d. 


397 


745,260 2 10 


256,466 15 1 


875 


952,657 1 1 


389,223 11 S 


685 


919,993 3 1 


345,303 0 5 


957 


1,107,974 1 9 


403,653 5 2 


2,914 


£3,725,884 8 9 


1,394,646 11 B 
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Following the arrangement heretofore adopted, we shall now proceed to review the 
drainage works which have been executed, under the Land Improvement Acts, during the 
last year, by quoting extracts from the Reports of our several Inspectors of Drainage. We 
shall commence with the Northern District. 

Mr. B. G. Brooke, Inspector of Drainage for the counties of Antrim, Down, Derry, and 
Monaghan, reports that, during the past year, the operations in connexion with thorough 
drainage, under the Land Improvement Act, in his district, have been trifling, and, in con- 
sequence, he can speak only as to the general state of those portions in which the works 
have been completed. From his observation of the several properties in Antrim, Down, 
Derry, and Monaghan, for the improvement of which loans have been granted, and the works 
accurately carried out, he finds that great benefit has been derived, and that the lands have 
been increased in value considerably beyond the outlay ; and he is only surprised, now 
that agriculture has become comparatively so profitable, that proprietors should cease to 
avail themselves of the great boons held out to them by the provisions of the A ct. 

While travelling through part of his district during the past year, he observed, with much 
regret, that little attention had been paid to the preservation of the main drains, as well 
as the streams, which had been widened and deepened during the progress of the works, 
in order to provide a sufficient outfall for thorough drainage of four feet in depth. This 
is the more to be regretted, as the effectual working of the system must necessarily depend 
on keeping the watercourses clear and in perfect order. 

It may not, perhaps, be out of place to remark here that, during the autumn of last year, 
he had occasion to visit, the counties of Sligo and Mayo, by order of the Board, and he was 
much struck with the comparatively barren and unimproved state of extensive parts of 
land having naturally a good soil and subsoil. Here is a fine field for the operations of the 
Land Improvement Act ; and he is of opinion, that if such lands were drained and enclosed, 
at a cost of, say, £4 per statute acre, there would be a quick return of upwards of 10 per 
cent, on the outlay. 

Mr. W. P. Prendergast, Inspector of Drainage for the counties of Fermanagh and 
Leitrim, with portions of the adjoining counties of Sligo, Roscommon, Donegal, &c., reports 
as follows : — 

“ The principal duty performed by me during the last year (1857) has been the winding 
“ up of old accounts, and inspecting the last finished portions of improvements commenced 
“ in former years. Lord Belmore, in Fermanagh ; Lord Lifford, in Donegal ; Mr. Fitzpat- 
“ rick, in Cavan ; and Colonel Whyte, in Leitrim, have obtained new loans, which I have 
“ reported on ; and the small number of new applications received appears to have arisen 
“ from the scarcity of labourers, and the comparative abundance of private means among 
“ the owners and occupiers of land, that rendered some indifferent to further exertions, and 
“ others disinclined to borrow while they possessed private funds sufficient to enable them 
“to effect such improvements as were necessary, and which would amply repay the outlay. 
“ The results of the cases reported on as closed during the past year have been as satisfac- 
“ tory as in former years ; and the system of thorough drainage, with pipe-tiles placed in 
“ parallel drains of a depth of not less than four feet, and at a distance of from thirty to 
“forty feet apart, seems still to be admitted as the best and most economical. _ The only 
“ observation necessary to make on this head is, that a great number of practical farmers 
“inform me they do not like running the parallel drains at so great a distance apart as 
“ forty feet in clay lands, considering that the advantage of a more rapid discharge com- 
“ pensates for the extra expense of making the greater number of drains per acre. All 
“the owners that I have met on their estates during my inspections are quite satisfied 
“ with the beneficial results of their expenditure, and with the general working of the Act. 

“ Mr. Fitzpatrick, of Templeport Glebe, has let a portion of his newly-drained land at 
“ £2 per acre, this having been previously considered the worst part of the whole farm, 
“ which was let at £1 per acre all round ; and many similar instances of an ample return 
“ for an outlay have fallen under my notice. 

“ On Lord Belmore’s county Tyrone estate, his agent informs me that the immediate 
“ results of expenditure are most satisfactory; his plan being to select a number of spots most 
“ in need of improvement on different portions of the property, and have the work executed 
“ by a professional superintendent engaged expressly for the purpose, so as to show the 
“ tenants in every quarter a specimen of good work and its results, and let them judge of 
“ the benefit for themselves, and thus induce them to follow the example, and carry out 
“ similar changes from their own resources as suits their farms and their means. Among 
“the first portions of the undertaking there were some pieces of cut-out bog drained. 
“ which were previously not worth 5s. an acre, and there is now a competition for them 
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land Im- “ a t £1 the acre rent, besides setting the example, as intended, and showing a proper mode 
provement. « 0 f wor kmg for the guidance of country people. 

“ Colonel Whyte’s improvements in the country Leitrim have been continued completely 
« to his satisfaction in the manner specially reported on last year ; and he has obtained a 
“ further loan for similar undertakings on land that falls into his hand by the dropping in 
“ of old leases. In this case the use of lime for the reclamation of bogs, after they are 
“ drained and levelled, has proved very successful and remunerative, at a cost of about £8 
“ per acre ; and the green crops raised on such bottoms have returned him large profits. 

“ The Right Honourable John Wynne’s improvements, in the same lieighbourhood, on 
“ his Leitrim estate, have also continued to give him and his tenants satisfaction. 

“ The improvements on the Leitrim estates of Mr. Godley, Major Blackall, Mr. Johnston, 
“ Mr. Latouche, Mr. Dickson, Mr. Cullen, which are the earlier undertakings in the country, 
“ have continued to be satisfactory and remunerative to their owners. 

“ I consider it specially desirable to ascertain, as far as possible, each year, whether the 
« results obtained by expenditure many years previous have been such as to continue to 
“ satisfy those whose estates are charged with the repayment of the loans ; and I may say 
“ that, in all cases in which the owners reside on their estates, they are fully satisfied with 
“ what has been done. In the county Cavan, the improvements executed by Lord Farm 
“ham, Mr. Venables, the Rev. J. Godley, the Rev. A. MUr eight, Mr. Copeland Jones, 
“ Mr. Enery, and others with which I am personally acquainted, have stood the test of 
“ the past years, and must now be considered to be permanently beneficial. 

“ In Fermanagh, the results of the improvements effected by Lord Enniskillen, Lord 
“ Erne, Sir Arthur Brooke, the Rev. Henry Archdall, Mr. Lendrum, Mr. Burke, Lord 
“ Adam Loftus, Mr. ITazlett Hamilton, and others, have proved equally satisfactory after 
“ the test of several years ; and in Sligo, the estates of Lord Palmerston, Mr. Wynne, 
“ Colonel Wingfield, Mr. Tottenham, Mr. Walker, and others, exhibit a remarkable and 
“ permanent change. 

“ On Lord Palmerston’s county Sligo estate there is also a most remarkable change for 
“ the better. A vast quantity of drainage, levelling, and clearing new roads, fencing, and 
“ planting, has been executed ; and to those who knew the appearance of the district about 
■“ Cliffony ten years ago, the difference is most striking : — neat little flower-gardens in 
“ front of the cottages by the roadside, good crops of turnips, well-divided fields, straight 
“ fences, and handsome straight watercourses and farm-roads now catch the eye in many 
“ places. 

“ The planting of bent grass on the shore has stopped some of the blowing sand success- 
“ fully, and the trees have at length obtained a footing on them, so as to begin to afford some 
“ cover and shelter, and among them the ‘Pinus Maritima ’ shows how specially adapted for 
“ this purpose it is.* This experiment of stopping blowing sands by the plantation of bent 
“ grass has been watched with great interest by many gentlemen of the north-west of 
“ Ireland, as great damage has been done along the coast in many places by the encroach- 
“ ment of the sand ; and the late Mr. Roger Walker, q.c., had also carried it out with success 
“ on the other side of Sligo Bay. 

“ Mr. Wynne, of Hazlewood ; Mr. Folliott, Sir Robert Fergusou, and others, have, for 
“ many years, watched these improvements with interest, and conversed with me on the 
“ subject, and the example is a most useful one. 

“ The sheep drainage, or surface drainage of wet mountain pasture, executed for Sir 
“ Robert Ferguson in Donegal, was formerly reported on, with details of Mr. Anderson’s 
“ mode of carrying out the work under experienced men brought over from Scotland for 
“ the purpose.f - * f 

“ The agent for the property now informs me that he considers the result satisfactory, 
“ and sufficient to repay the outlay. He states that the rent is readily obtained after the 
“ drainage, and, in consequence of the improvement effected thereby', is sufficient to repay 
“ the annual charge for the outlay. He states that, with the experience the Irish labourers 
“ have obtained after working under the Scotchmen, they can now execute the surface 
“ drainage at about an average of 3.s. 6d. to 4s. per acre ; and he thinks the improvement 
“ is quite such as to render it worth while to continue it. On due consideration of the 
“ change in the quality of the pasture effected by the expenditure of several years past, I 
“ may mention that the proprietor of a neighbouring mountain informed me Sir Robert 
“ Ferguson’s drainage has compelled the grouse to desert him and go to the drained hills 
“ opposite which was an evident loss to him, and a gain to Sir Robert, irrespective of the 
“ sheep question ; and this would apparently denote an improvement in dryness and tem- 
“ perature that must tell on the pasture.” 



* See also page 12 of Annual Report for 1856. + See page 12 of Annual Report for 1855. 
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Mr. Richard Irwin, Inspector of Drainage for the counties of Roscommon, Mayo, Sligo, Land inl- 
and part of Galway, reports as follows : — provemnt. 

“ The works inspected and certified since I had the honour of transmitting my Report Counties of 
“ for 1856, exceed, in extent and amount, those reported on in any of the three previous Roscommon, 
“ years ; and although the larger loans are now fully expended and accounted for, several Mayo, Sligo, 
“ of the minor and more recent are still in progress ; and these, added to four new loans 
“ which have been made within the past year, continue to afford useful and remunerative Ri c L Irwin' 
“ employment in many parts of the district. . Of the new loans, one of £300 (exclusively Inspector of 
“for thorough drainage) has been granted to Mr. H. S. P. Mahon, whose previous Drainage. 

“ loans have (as stated in the various progress Reports) been expended in the best and 
“ most effective manner, under the direction of Ills agent, Mr. T. Roberts ; and a second 
“ (amount, £400) to Mr. Patrick O’Connor, for thorough drainage and the improvement 
“ of an important watercourse in the barony of Ballymoe, and county of Roscommon ; the 
“ third, of £300, to Mr. Charles P. Archer (barony of Ballynahinch, and county of Galway) ; 

“and the fourth, £1,000, to Rev. William Palmer (barony of Erris, and county of Mayo), 

“ being granted for the improvement of estates situated in remote and almost uncultivated 
“ parts of the province, but possessing agricultural capabilities and facilities for improve- 
“ ment which cannot fail to insure an ample return for the proposed outlay. 

“ Having had, in the course of the past year, many opportunities of conversing on the 
“ working of the Act with owners and occupiers of land in various parts of the counties of 
“ Galway, Mayo, Sligo, and Roscommon, I feel much pleasure in being enabled to state 
“ that I found that the several proprietors who had obtained and expended the loans were 
“ unanimous in approving both of the measure itself and of the manner in which it has 
“ been administered ; and as a proof of the interest excited by the works, and of their 
“ practical utility as examples of what can be effected by a judicious expenditure on the 
“ improvement of landed property, I can now repeat what I have already stated in a former 
“ Report — that the disposition to invest private funds in works of land improvement is 
“ steadily increasing ; and that although the works so executed may (with a few exceptions) 

« be individually of small extent, they form in the aggregate a very substantial and con- 
“ tinually increasing amount of permanently valuable improvement. I have also observed 
“ that proprietors who have expended loans under the Acts almost invariably take more 
“ than usual interest in the lauds so operated on, and that they are in many cases judi- 
“ ciously following up the improvements by drainage by successful exertions to introduce 
“a better system of husbandry; and there can be no doubt that the occupiers of the im- 
“ proved lands are, with very few exceptions, disposed to cultivate and manage their farms 
“ in a manner quite superior to what was formerly practised. It is a remarkable, as well 
“ as a gratifying, evidence of improved agriculture, that the practice of ‘ burning land , 

“ which, but a few years ago, prevailed in very many parts of this district, is now nearly 
“ unknown, as the small farmers, by attending to the collection and care of farm-yard 
“ manure, and by increasing the quantity with a mixture of peat-mould, ditch scourings, 

“ &c., now endeavour to render themselves independent of the destructive alternative of 
“ burning the land, which was formerly resorted to as a matter of course. Several of this 
“ industrious and improving class have assured me that they have been raised from 
“ indigence and insolvency to comparative affluence by means of the improvement effected 
“by the drainage of portions of their farms, which, although previously incapable . of pro- 
“ during a remunerative crop, are now the most productive and profitable lands in their 



possession. . 

“ The drainage and reclamation of bog and moor, already referred to m several previous 
“ Reports,'* is making steady progress (chiefly by the expenditure of private funds) in every 
“ part of the district, but more particularly in the county of Mayo, where the value of peat, 
“ both as a soil and as a manure, appears to be better understood and appreciated than m the 
“ neighbouring counties. In this important and profitable description of improvement, it 
“ is certain that works carried out under the Land Improvement Acts have afforded a most 
“ useful and beneficial example, chiefly by showing the advantage to be derived from drain- 
« ing with great regularity and to a much greater depth than had been previously practised 

“ in the western districts. . . ,, , . ,, 

“ With respect to the execution of the works, there is nothing new to be added to the 
“statements contained in former Reports. The deep system of thorough drainage con- 
« tinues to be preferred ; and on account of the abundance of stones almost everywhere 
“available, ‘broken stone’ drains are still generally adopted, although pipes have, on a 
“ few estates, been employed with very satisfactory results. The extensive 
« arranged tile works, established about ten years ago by Lord Clonbrock (near Knock- 



* See Annual Report for 1856, page 14 j and Annual Report for 1855, page 17. 
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i ndlmr- « croghery, in the barony of Athlone), and also a lesser tilery opened, some years later 
ovement. « ^ p r0 p er ty 0 f Viscount Dillon, in the barony of Frenchpark, have, unfortunately been 
“ discontinued ; but pipe-tiles of excellent quality and workmanship are manufactured and 
“ sold at very moderate prices at the tile works on the properties of Mr. Johnston, in the 
“ county of Leitrim, and of Mr. Bond, in the county of Longford. The effect of the Land 
' “ Improvement works on the ‘ labour market’ continues to be alike beneficial to the em- 
“ ployers and the employed. In every case where improvements have been steadily carried 
“ on, either by means of loans or with private funds, the services of good and skilful labourers 
“ can still be had at a trifling advance on former rates of payment ; while in others, where 
“ employment, when given at all, was irregular, the securing a sufficient supply of labourers 
“ on any terms has become difficult, and I believe the difficulty is rather increasing than 
“ otherwise, notwithstanding the check which emigration appears to have latterly received 
“ Hence proprietors who have carried on their works steadily and continuously find no 
“ difficulty in completing them, at the same time that others, whose operations were desul- 
“ t( ? r y an ? frequently interrupted, have now reason to complain both of scarcity and the 
“ high price of labour.” 

Mr. W. F. Irwin, Inspector of Drainage for the Home District, including the counties 
of Dublin, Louth, Meath, Westmeath, Wicklow, Kildare, &c., reports that, although the 
works executed under his inspection in the year 1857 have been considerable, both in 
number and in extent, nothing of a novel character has presented itself, the whole consist- 
ing of ordinary thorough drainage, and works usually in connexion with it ; that the cost 
of labour has continued to increase, which has necessarily diminished the extent of drainage 
operations. Formerly good labourers, constantly employed, could be had at lOd. per day 
at present the rates vary from Is. to Is. Qd. per man per day. The rates for task-work 
have also increased nearly in proportion ; consequently, under existing circumstances 
those who undertake drainage works must submit to those advanced prices, which, if 
fairly met, there are few, if any, localities in Ireland in which extensive works may not be 
carried out; and it should be borne in mind that the task-work labourers are all trained 
hands, who understand their business, and execute the work in a perfectly satisfactory 
manner. During the past year he has visited drainage operations in many counties ; and 
although seventy distinct works have been inspected and reported on, he has not met with 
one example of failure, though, in some cases, he found it necessary to direct that the 
minor drams should be sunk to a greater depth, so as to give sufficient discharge from the 
parallel drains, and thence to the main drain or outfall. At present the universal practice 
is to s . la ' c the parallel drams to the depth cf four feet; and he has never met an instance 
in which proprietors, having commenced with deep drains from thirty to forty feet apart, 
returned to the former system of shallow drains, and from eighteen to twenty feet apart. 
In some cases, no doubt, forty feet apart is too distant for clayey soils, where rotatory 
husbandry is practised, though sufficient for pasture or meadow lands ; but in such cases 
from twenty-five to thirty feet apart will be found effectual. 

Inspector of Drainage for the Queen’s County, reports, in refe- 
A H-cf °P eiatl0I j of the Land Improvement Acts in the Queen’s County, that the 
! t0 rT k s / tlsf f ct01 ?y. m thls county, the lands heretofore drained beariDg 
] P A - 1 f the . advanta f e derived from the application of their universally acknow- 
of loatK ' V P1 rovislons - Ma °y P eo P le express regret that they did not avail themselves 
in finding l!L ab ° Ur 7 aS 1 m - 1 ’ e abundant; but though, no doubt, there is more difficulty 
former l7,rtn r - for draina ^ works-especially in harvest and sowing times-thai 

reouiS^ I™ 61 ?. “ 0 7 eiTated > there being but few situations where the 

in ^suitable be obtaln ®d to carry on improvement works at a reasonable rate 

TmesTnt ve-ir the ! year - • ^ Ithou S h * be a ™™t applied for as new loans in the 

thev are^abnnt + n on * ar £®\ lfcbas been intimated to him by several proprietors that 
as mentionpfl in fiiJT ^.’ T) an d this is a satisfactory contrast with the year 1856, in which, 
ast Report, there was no new loan undertaken in this district. 

Di^inn °of F A sbb ™ rn ®> Ins P ect or of Drainage for the county of Carlow and Eastern 
thp wnrhino-^r +^T 011 A 5° Unty ’ re P orts th at, in submitting his ninth Annual Report on 
the imnrnvfmpnt d m P r . ove . ment Act > he can only repeat his former statements— that 

• aH l0 ^ aht ^ in whicb be bas been employed to report on drainage 
ment has bppn difference between properties where this system of improve- 

Simp lnmlitv £ an< * eac ° ura g e d is most manifest when compared with lands in the 

moisturp f n ,ii aV . e n< ?*. be ? n °perated on, and suffered to remain saturated with 

Dertipq whipfi m wblcb he has conversed with the owners and occupiers of pro- 

reo-ard tn +bn roc 1 + 66 t d ramef b they universally express their perfect satisfaction with 
a u s. In regard to the country generally, great improvements are observ- 
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able in the habits, skill, and efficiency of labourers. Good trained labourers now prefer Landlm- 
task-work to the old idle system ; they work cheerfully under the authority of this Act, provement. 
as their diligence and skill are appreciated by respectable and competent overseers ; and 
abundance of such skilled labourers can be had to execute works at reasonable, though 
higher prices than formerly. 

Mr. Henry Newton, Inspector of Drainage for the county of Wexford, states that, in his County of 
Report for the year 1356, relative to the working of the Land Improvement Act, he omit- Wexford, 
ted to mention that he had made an inspection of the works executed on the property of Mr. ^ enr y 
Robert J. Doyne, on the demesne of Wells, and surrounding townlands ; that the improve- Sector of 
ment in the quality of the herbage was remarkable from thorough drainage alone. The Drainage, 
land previously was covered with rushes, flaggers, and other aquatic plants, and so swampy 
that, except in a dry summer for a few months, cattle could not graze over it ; at present 
the whole has become a valuable sheep-walk, every aquatic herb" having disappeared. In 
the year 1857 he inspected works on the property of Mr. Smith, at Tinnock, barony of 
Gorey ; Mrs. F. Irvine, Mr. A. Grattan Guinness, Mr. F. Bruen, in the barony of Ballagh- 
keen, in all which the drainage works have been well executed, and particularly those of 
Mr. Guinness, who is a most spirited and successfid improver ; in fact, he has converted a 
wilderness into a garden by thorough drainage, followed by high farming. In the barony 
of Scarawalsh, Mr. Richard Gason and the Rev. Charles Lett have, with great advantage, 
expended the last instalments of their loans. Mr. Cadwallader Wilson has also expended 
his third instalment on the townland of Shanahona in a satisfactory manner ; he has also 
made an inspection for a new loan for Captain Henry Alcock, in the barony of Shelmalier 
West ; and Mr. Aylward, of Shankill, county of Kilkenny, has expended the whole of bis 
original loan, and has requested him to prepare plans and estimates to enable him to obtain 
a second. 

Mr. James J. Poe, Inspector of Drainage for the county of Tipperary, reports that the County of 
operations of the Land Improvement Acts during the year 1857, within his district, Tipperary, 
present no features different from those of the last few years. His inspections have Mr.JamesJ. 
been chiefly confined to the examination of works executed with the last instalment of m«jtor"of 
the loans which had been issued to the proprietors, and the gross expenditure has been Drainage, 
less than what it had been in the previous year. He was glad to find that the works had 
been maintained by the proprietors in a satisfactory manner, and the beneficial result of 
the thorough drainage, in particular, was frequently pointed to with much satisfaction by 
the occupier or the owner of the land on which the outlay had been made. Some few 
supplemental loans have been made in the district, which prove that the parties were well 
pleased with the result of their former outlay; and in some cases these loans (as on the 
estate of the late Mr. Smith Barry) have been expended altogether on the lands held by 
tenant farmers, who are all quite ready to pay the interest of the money so expended, 
in addition to their usual rents. It is gratifying to remark that the improved system of 
thorough drainage, which was comparatively unknown in the country when this Act came 
into operation, has been greatly extended. In passing through the country, on almost 
every farm which required drainage, he observed that more or less had been done by the 
farmer out of his own resources; and were increased facilities given by the opening of 
watercourses and rivulets, by the proprietor, much benefit would accrue to the country 
generally. 

Some few applications for loans for farm buildings have been made in his district within 
the last year, but in general the applications are made for extensive farms only. Indeed 
the restricting loans to farms of £100 in annual value tends materially to diminish 
applications for loans for the erection of farm buildings, the greater number of farms in 
Tipperary being considerably under the limit. 

Mr. Arthur U. Roberts, Inspector of Drainage for the county of Waterford, reports County of 
that no new loans have been made in his district during the last year, and that the Waterford, 
farmers, who are rapidly improving in the system of cultivating their land, do not now ^ Roberts 
apply to the landlords to obtain loans for draining, but are anxious to drain with their inspector of 
own funds, provided about one-half of the actual cost be allowed them by the proprietor. Drainage. 
Many works are now in progress on this principle, and the system of drainage adopted is 
similar to that required by the Commissioners of Public Works. 

Mr. John Cox, Inspector of Drainage for the county of Limerick, reports that he cannot County of 
supply much information of interest in a general report of the working of the Landed 
Property Improvement Acts within his district during the past year; but he can testify CoX) In . n 
in favour of the continued advantages which the south-western counties have derived from specter of 
the extensive works executed under the Acts. Drainage. 
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Land Im - Since his Annual Report for 1856, he was required to make inspections on works unckr 

provement. j oans amounting to £86,000, on which he has certified for the due expenditure of £8,500 
and returned bills of measurement for 1,800 acres of land thorough drained; nearly 10,000 
perches of open main, besides a considerable amount of fencing, levelling, and farm-road 
making; many of the inspections have been in the northern district of the county of 
Kerry, which were chiefly winding-up loans sanctioned under the designs and recommen- 
dation of Mr. R. Bell, late Inspector ; and he has the pleasure to state that the utmost 
satisfaction was expressed by the parties interested; and the works, as far as executed, 
are efficient and useful. 

Mr. Samuel M. Hussey, Inspector of Drainage for the . Central Division of the county of 
Cork and South of the county of Kerry, reports that, in the county of Kerry and East 
Riding of the county of Cork, the working of the Land Improvement Act for the year 
1857 presents no new feature worthy of remark, while agriculturists are daily more alive 
to the advantages of drainage, &c., for which a loan may be obtained ; yet from the 
scarcity of labour necessary to carry on improvements on an extensive scale, and from the 
fact of the farmers now being (as compared with other years) in affluent circumstances 
few new loans are applied for ; although those persons who have obtained and expended 
loans, express themselves as becoming daily more convinced of the advantages derivable 
from the Land Improvement Act. He lately visited a farm of 150 acres, which had been 
leased for a long term from a nobleman, in the south of Kerry, at 7s. an acre; the tenant 
expended on it a loan of £400; and by this expenditure, and subsequent judicious culti- 
vation, the land was raised in value to 18s. an acre, and has been let at that rate. 

Northern Mr. H. Longfield, Inspector of Drainage for the Northern Division of the county of 
Division of Cork, reports that, owing to the completion of the works, few inspections were made in 
of Cork°Mr district during the year 1857, aud those required were chiefly confined to final inspection. 
H. Longfield] He found in every instance, that the proprietor who obtained the loan was much pleased 
Inspector of with the result of the drainage; and Mr. Leader, of Dromagh Castle, who executed most 
Drainage, extensive works, has been amply remunerated for the expenditure, which returns more 
than 6£ per cent. ; and has enabled him to introduce a regular system of rotative husbandry 
on an extensive scale, on land that previously was of little value. 

North-west Mr. Michael Boyan, Inspector of Drainage for the North-western Division of the county 
Division of of Cork, reports that very few loans were granted during the last year; and the works 
Xr ^at ^ ave ^ een commenced previous to 1857 are all completed, and he is happy to say, 
Mr. Michael ^at landowners and farmers, who have undertaken drainage works, are fully satisfied 
Boyan, In- with the result; and the works finished are, in general, in fair condition. A large portion 
epector of of this extensive barony, Duhallow, stands in need of thorough drainage, but the high price 
Drainage. 0 f labour and the scarcity of labourers, during the past year, has prevented applications to 
the Board for further loans. 

Mr. Charles S. Cooper, Inspector of Drainage for the Eastern Division of the county of 
Galway, reports that during the last year the operations under the Land Improvement 
Acts in this district have been on a very limited scale. Only two new loans have been 
sanctioned, and six progress inspections made of works commenced under former loans. 
He has, therefore, only to report (as mentioned in his previous report), “ That the works 
“ continue to be carried out in the same beneficial and satisfactory manner as in former 
“ years, and there is not a case in which the system of deep drainage has been adopted, 
“ Ylz -> f 01 ' main drains, five feet, and minor drains, four feet, that the beneficial effects have 
“ not been acknowledged.” Three cases of farm buildings works are now in progress, and 
the execution, as far as it has proceeded, is very substantial and satisfactory. 



PUBLIC BUILDINGS. 

haldings. 

■ -y ie buildings heretofore in charge of the Board have been maintained in good order 

during the past year, and such of those lately transferred to this department as most 
squired repair have been attended to. Owing, however, to the remote situations of many 
of the small National Schools, a considerable difficulty has been experienced in effecting 
arrangements with Contractors for their repair, as the Contractors for the repairs of 
Barracks, &c., under the War Department, whose services we expected to obtain, have 
declined undertaking the works of this Board at the same rates as were paid by that 



Eastern Di- 
vision of tlie 
county of 
Galway. 

Mr. Charles 
S. Cooper, 
Inspector of 
Drainage. 



Central Di- 
vision of the 
county of 
Cork, and 
South of 
county of 
Kerry. Mr. 
Samuel M. 
Hussey, In- 
spector of 
Drainage. 
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Department. Measures are, however, being taken to procure rateable tenders for works 
in specified districts, by separate contracts. 

No new school-houses have been erected during the past year under our directions, and 
more delay has taken place than we expected in proceeding with them, particularly at 
Omagh, where the tenders on the approved plans were so much in excess of the estimate 
as to render it necessary to make new designs. 

The new building for a Custom House, Post Office, Inland Revenue Office, &c., at Belfast, 
was completely finished and occupied by the different public departments in the early part 
of last year. J r 

The new Pemale Convict Prison is nearly finished, and will be fit for occupation in 
June, 1858. 

A contract has been entered into for the erection of the new buildings at the Four 
Courts, for the accommodation of the Incumbered Estates Commissioners, and the works 
are progressing satisfactorily. 

The usual works of repairs and maintenance have been executed at the Royal Hibernian 
Military School, in the Phoenix-park. 

The works which were recommended by the Commissioners for Inquiring into the Erection 
of Lunatic Asylums, and sanctioned by your Lordships, are being proceeded with by the 
respective Boards of Governors at the different buildings. 

The care and maintenance of the various Police Barracks and Stations connected with 
the establishment of the Dublin Metropolitan Police having been confided to this Board, 
the necessary works are executed accordingly, from time to time, on the application of the 
Police Commissioners. 



POST ROADS. 

Act 6 and 7 Wm. IV., cap. 116. 

On the application of the Postmaster-General, under the 61st section of the above Act, 
repairs ha.ve been executed, during the past year, on thirteen roads, situated in the follow- 
ing counties, viz. : — 

Donegal. Down. Galway. Leitrim. Limerick. Queen’s County. 

Tipperary. Tyrone. Waterford. Westmeath. 

These repairs have been executed under the superintendence of the respective County 
Surveyors, at a cost of £1,209 1 7s. 7 d, repayable by Grand Jury Presentment at subse- 
quent Assizes. 



ARTERIAL DRAINAGE, 

With Improvement of Navigation and Water-power, under the Acts 5 & 6 Viet., cap. 89; 

8 & 9 Viet., cap. 69 ; 9 Viet., cap. 4; 10 & 11 Viet., cap. 79 ; 16 & 17 Viet., cap. 130; 

18 & 19 Viet., cap. 110 ; and 19 & 20 Viet., cap. 62. 

The same causes which, during previous years, have operated to retard the progress of 
the works of Arterial Drainage, as more especially referred to in our Report for 1856, 
have been equally in force during the past year ; and, notwithstanding the efforts that have 
been made to bring these works to a close, fourteen districts still remained at the end of 
the year under our charge. 

Of the greater number of these districts, however, the works may now be said to be 
completed; and in respect of several the requisite steps, preliminary to award, are at 
present in course of being taken. Those of them, three in number, referred to below as 
having been reported on by the Commissioners of Special Inquiry during the year, have 
subsequently been finally closed and transferred to the care of Trustees; and in regard to 
the remainder, the little that remains, in general, to be done, leaves no room to doubt of 
their being brought to completion at an early date. The Inny District, to the remote 
prospect of completing which to the full extent originally proposed attention was directed 
in our last Report, has since been reported on by the Commissioners of Special Inquiry; 
and in accordance with their recommendations as to the limitation of the district the 
works are now being carried on, and to that extent will, probably, be completed during 
the present season. 



Public 

Buildings. 



Post Roads. 



Arterial 

Drainage. 



Printed image digitised by the University of Southampton Library Digitisation Unit 




Arterial 

Drainage. 



18 TWENTY-SIXTH ANNUAL REPORT OF THE [1 857 

The districts in respect of which Final Awards have been made during the past year, 
are eight in number, and are detailed in the subjoined table. Amongst these appear the 
“ Youghal Slob Lands,” the obstacles to which had so long stood in the way of their trans- 
ference to the sole proprietor having ultimately been overcome. In regard to the Slob 
Lands at Clonakilty, they remain in the same position as heretofore, the responsibility of 
their charge still resting with the public; steps will now, however, be taken at an early 
period for finally disposing of them. 

The following are the districts referred to, eight in number, on which Final Awards 
have been made during the past year, together with the amounts charged upon the lands 
by those Awards, and the amounts remitted under the provisions of the Acts 16 & 17 
Viet., cap. 130. 



Districts. 


Date of Award. 


Area Improved. 


Total Expenditure. 


Amount 
presented for 
County Bridges. 


Amount charged 
on District. 


| Amount remitted. 


Youghal, . 
Cappagh, . 
Balia, 

Lough Lannagb, 
Shrule, 

Monivea, . 
Dunkellin, . 
Kilbeggan, 

„ Mills, 

Totals, 


1857. 

18 Feb., . 
27 March, . 

6 April, . 

7 April, . 
15 April, . 
24 April, . 

7 Sept., . 
15 October, 


A. B. P. 

224 0 0 
2,577 3 27 
1,759 2 20 
1,750 2 5 
3,207 0 5 
1,481 0 0 
5,565 0 31 
5,498 2 15[ 
15 2 4j 


£ s. d. 

22,776 0 0 
16,265 8 1 
18,213 15 2 
18,445 7 4 
30,573 19 3 
16,896 1 1 

42.959 12 9 

29.959 8 7 


£ s. d. 

396 0 0 
716 5 11 
1,306 0 8 
932 0 1 
1,228 12 11 
826 9 7 

- { 


£ S. d. 

7,000 0 0 
7,140 0 0 
3,900 0 0 
4,100 0 0 
7,500 0 0 
5,092 0 0 
15,340 0 0 
8,850 15 01 
1,290 4 3j 


£ s. d. 

15,776 0 0 
8,729 8 1 
13,597 9 3 
13,039 6 8 
22,141 19 2 
10,575 8 2 
26,793 3 2 
21,108 13 7 


22,079 1 27 


196,089 12 3 


5,405 9 2 


60,212 19 3 ' 


131,761 8 1 



Reports have been made by the Commissioners of Special Inquiry on the following 
districts : — 

Mask and Robe, Keenagh, and Lough Gara and Mantua, the results of the awards on 
which will appear in the next Annual Report. 

Supplemental awards have been made during the year, by the direction of your Lord- 
ships, on the recommendation of the Commissioners of Special Inquiry for four districts, 
the amounts remitted being as follows : — 

District. 

Oranhill, 

Caliore, 

Boley, 

Lorrlia, 

Total, . . . 3,481 17 3 



Date of Supplemental Award. 

. 13 February, 1857, . 
• 26 

. 6 April, „ 

• 29 



Amount remitted. 

£ s. d. 
1,031 0 0 
1,020 3 5 
780 14 7 
649 19 3 



The erection of collectors and lock-keepers’ houses on the Ballinamore and Ballyconnell 
Canal (Shannon and Erne Junction Navigation) and on the Lower Bann has been com- 
pleted, and the works generally have been put in repair on these as well as the Lough 
Corrib Navigation ; in which latter also some obstructions have been removed, and 
additional facilities for trade have been provided. The little dredging which remains to 
be effected, and which is in progress, will not now stand in the way of the transference of 
these works, undertaken in connexion with Arterial Drainage, to the Trustees appointed 
on behalf of the counties interested under the Act 19 & 20 Viet., cap. 62, and they are 
now under the consideration of the Commissioners of Special Inquiry for report to your 
Lordships, as to the measures which should be taken in regard to them. 

The whole expenditure charged against the different undertakings commenced under 
the Arterial Drainage Acts, including £69,721 for works chargeable to counties, amounted 
at the end of 1857 to £2,280,060, of which £77,089 is due to the expenditure during 
1857, the sum of £32,561 being included in the last-mentioned amount for interest on the 
loans obtained for the districts not completed. Of the total expenditure £999,026 may 
be considered to have been on the completed districts, of which £410,535 has been 
remitted, and £] ,281,034 to have been on districts not yet closed. 

6 re P a y men ^ s respect of the completed districts amount to £241,358, including 
£43,603 for works charged to counties, and also the interest included in the instalments 
paid by the proprietors charged by the awards. 

1 he usual returns connected with the expenditure on these works, and the usual extracts 
from the reports of the Engineers in charge of them, are appended to this Report. 
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PIERS AND HARBOURS. 



Kingstown Harbour. 

Your Lordships having complied with the application to extend the new Steam Packet 
Pier 100 feet beyond what was designed, so as to admit of berths for two of the large class 
of Steam Packets on each side, the completion of this work, together with the Railway 
approach thereto, is necessarily retarded ; it is, however, available for, and used by 
Steam Packets; and will, it is expected, be entirely finished by next October. The 
general works have been maintained as usual, and the sea-slopes strengthened. 

The following is a return of the vessels that have used the Harbour in the last year: — 



To and from the port of Dublin, waiting wind or tide, sailing vessels. 
To and from the port of Dublin, waiting wind or tide, steamers, 

From English, Irish, Scotch, and Foreign ports, to Irish ports. 

From English, Scotch, and Foreign to English and Scotch ports, 

From Irish ports to English, Scotch, and Foreign ports, 

From English and Scotch ports to Foreign ports, 

For orders, 

To Kingstown, transports and colliers, .... 
Men-of-war and Cruisers, ...... 



In the previous year the numbers were, 



Total, 1857, 



Number. Tonnage. 
692 92,405 

45 13,194 

332 23,064 

208 20,463 

229 12,392 

69 10,133 

38 3,991 

264 39,771 

12 — 



. 1,889 215,413 



1,760 203,880 



Harbours of Hoioth , Dunmore , and Donaghadee. 

Nothing beyond the ordinary repairs has been found necessary for the maintenance of 
these works for the past year. 



Tarbert Pier. 



The works are approaching completion. 



INLAND NAVIGATIONS. 

The works of the Shannon, Tyrone, Boyne, and Maigue Navigations are in good work- 
ing order. The ordinary repairs have been sufficient for their maintenance. 



We have the honour to be, 

Your Lordships’ obedient servants, 



Signed, 

RICHARD GRIFFITH. 
JOHN RADCLIFF. 

J. G. M'KERLIE. 



Edward Hornsby, Secretary. 



Office of Public Works , Dublin, 
31 st May, 1858. 



C 2 
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(A.)— Abstract of the Accounts of the Commissioners of Public Works in Ireland, showing the Total of 













Repayments 











Balances on 


^Consolidated 




It 


Pago 


Heads or Account. 


31st December, 






Received. 










Through tho 
Civil S 




r 








rvicos. 








Loan Accounts. 


£ s. d. 


£ s. d. 


£ s. d. 


£ s. d. 


A 1 


24 


Abstract of Total Issues and Repayments, under Acts 
1 & 2 Win. IV., c. 33, and 6 & 7 Vic., c. 44, classified, 


_ 


_ 







A 2 


26 


Public Works Loans (Exchequer Bills), 1 & 2 Wm. 
IV., c. 33, . . - 


_ 


_ 


19,851 9 11 




A 2 


26 


Public Works and Arterial Drainage Loans (Consoli- 
dated Pond), 6 & 7 Vic., c. 44, &c., 


_ 


116,678 12 3 


88,379 14 9 




A3 


34 


Shannon Loans (Exchequer Bills), 2 & 3 Vic., c. 61, 


- 


- 


4,489 8 2 


_ 






LabouchereDrainage (ConsolidatedFund), 1 OVic., c. 1 0 


- 


- 


11,916 12 10 








Land Improvement Loans (ditto), 1 OVic., c. 32 


- 


27,673 9 10 


102,928 6 11 


_ 


A4 


34 


Loans by late Commissioners (ditto), 57Geo.HE.,c.34 


- 


- 


6,179 19 1] 


- 






Service Accounts. 










A5 


36 


Grant Loans, 1 & 2 Wm. IV., c. 33, and 1 & 9 Vic., 
C.21&1, . . . 


1,686 4 0 


__ 


_ 


67 13 1 


A 6 


36 


River Drainage, 5 & 6 Vic., c. 89 j 9 Vic., c. 4 ; 8 & 9 
Vic., c. 69, &c., viz. : — 

1. Works Account, . . . 1 

2. Liability Account, . . . J 


_ 


_ 




135,435 7 1 


A7 


38 


Land Improvement Preliminaries, 10 Vic., c. 32, 


612 0 1 


— 


_ 


332 3 9 


A8 


40 


Shannon Navigation, Rents and Tolls, 2 & 3 Vic., 
c. 61, &c., ...... 


8,317 17 4 






3,722 19 5 


A9 


40 


Parliamentary Votes and Grants, viz. :~ 

1. Salaries and Incidents of Office, 

2. Public Buildings, 

3. Inland Navigation, Tyrone and Maigue, 

4. Harbours of Howth, Dunmore, & Donaghadee, 

5. Kingstown Harbour, . 

6. Convict Prisons, 

7. Female Convict Prison, 

8. Philipstown Iron Prison, 

9. Iron Huts for Convicts at Cork and Lusk, 

10. Juvenile Convict Prison, Lusk, 

11. Central Criminal Lunatic Asylum, 

12. Constabulary Depot Barracks, Phoenix Park, 

13. Belfast Custom-House, Post Office, &c., 

14. Four Courts Extension, 

15. Land at North Wall, . 

16. House of Industry Hospitals, . 

17. Westmoreland Lock Hospital, . 


12,279 7 2 


- 




112,152 12 8 


- 




Maintenance of Roads, &c., (See Miscellaneous), 


_ 


— 


_ 


_ 


A10 


44 


Employment of Labouring Poor, 9 & 10 Vic., c. 107, 


2,517 3 9 


_ 





20 1 7 


Aji 


46 


Miscellaneous Services, viz. : 

1. Piers, Harbours, &c., 

2. Maintenance of Roads, &c., 

3. Receivers' Accounts for Loans, . 1 

4. Boyne Navigation, . . . j 

5. District Lunatic Asylums, 

6. Sundry Accounts, . . . J 


- 


- 


- 


34,436 19 9 








25,412 12 


144,352 2 1 


233,745 12 


286,167 17 4 



Office of Public Works, Dublin, 
February 26, 1858. 
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Sums intrusted to their Management for Collection or Disbursement for One Year, ended 3 1st December, 1857. 



Balances 
Overdrawn on 
the 

1857. 


Totals. 


Overdrawn 
Balances from 
Accounts of 
1858. 


Issued on Loan 
by Board's 
Certificates on 
tile Paymaster 
of Civil 
Services. 


Payments to tho 
Consolidated 
Fund, through 
the Paymaster 
of Civil 
Services. 


Disbursements 
on Account of 
PubUo Works 


Balances 
on tho 

3XstDoocmbcr, 

1857. 




£ s. d. 


£ s. d. 


£ s. d. 


£ 8. d. 


£ s. d. 


£ s. d. 


£ s. d. 


£ s. d. 


_ 


19,851 9 11 


_ 


_ 


19,851 9 11 


_ 


__ 


19,851 9 11 


— 


205,058 7 0 


— 


116,678 12 3 


88,379 14 9 


_ 


— 


205,058 7 0 


- 


4,489 8 2 




- 


4,489 8 2 


- 


- 


4,489 8 2 


- 


11,916 12 10 




- 


11,916 12 10 


— 


- 


11,916 12 10 


- 


130,601 16 9 


- 


27,673 9 10 


102,928 6 11 


- 


- 


130,601 16 9 


— 


6,179 19 11 






6,179 19 11 


— 


— 


6,179 19 11 


- 


1,753 17 1 


- 


- 


- 


- 


1,753 17 1 


1,753 17 1 


166,862 1 5 


302,297 8 6 


161,890 3 1 


— 


_ 


140,407 5 5 


— 


302,297 8 6 


10 8 1 


954 11 11 


- 


- 


- 


954 11 11 


- 


954 11 11 


— 


12,040 16 9 


~ 






3,244 1 


8,796 15 


12,040 16 9 


- 


124,431 19 10 


- 


- 


- 


119,772 17 


4,659 2 


124,431 19 10 


















- 


2,537 5 4 


- 


- 




— 


2,537 5 


2,537 5 4 


- 


34,436 19 9 


439 15 


- 


- 


30,561 1 


3,436 2 1 


34,436 19 9 


166,872 9 


856,550 13 9 


162,329 18 


j 144,852 2 


233,745 12 


294,939 18 


| 21,183 2 1 


856,550 13 9 



John Trimmer Accountant. 
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(A 1.)— Abstract of Loans made by the Commissioners of Public Works, under the Provisions of Acts 
1 & 2 Wm. IV., cap. 33, and subsequent Acts, classified under Counties and other general heads, 
and showing the Total Issues and Repayments to the 31st December, 1857. 





PURPOSE OF 


Amount of 




Issued under 




REPAYMENTS. 


Principal 

remitted. 


COUNTY, &c. 


LOAN. 


Jsxenequer Bins 
issued. 


0 & 7 Yict., 


44. 


Principal. 


Interest. 






£ 


s. 


d. 


£ 


s. 


d. 


£ 


s. 


d. 


£ s. 


d. 


£ 8. a 


.Antrim County, j 


For making and) 
improving roads, > 
court-houses, &c. ) 


64,450 


0 


0 


85,551 


1 


2 


142,559 


6 


5 


17,850 11 


0 


- 


Armagh County, . 


Ditto, 


- 






2,507 10 


9 


2,507 


10 


9 


564 19 


10 


- 


Carlow County, . 


Ditto, 


5,650 


0 


0 


- 






5,650 


0 


0 


592 5 


6 


- 


Carrickfergus, 1 
(County of the > 
Town,) j 


Ditto, 


1,450 


0 


0 


2,993 


10 


0 


4,443 


10 


0 


689 0 


4 


- 


Cavan County, 


Ditto, 


29,500 


0 


0 


6,426 


8 


0 


35,915 


4 


6 


5,898 6 


5 


- 


Clare County, 


Ditto, 


17,250 


0 


0 


529 


11 


8 


17,598 


18 


6 


1,906 17 


2 


- 


Cork County, 


Ditto, 


3,200 


0 


0 


1,251 


15 


10 


4,385 


10 


0 


325 14 


3 


- 


Cork, County of) 
the City, j 


Ditto, 


- 






1,500 


0 


0 


1,500 


0 


0 


271 11 


8 


- 


Donegal County, . 


Ditto, 


14,150 


0 




3,407 


5 




17,557 


5 


0 


1,851 7 


9 


- 


Down County, 


Ditto, 


5,950 


0 


0 


- 






5,950 


0 


0 


288 16 


4 


- 


Dublin City, 


Ditto, 


- 






1,211 


6 




1,211 


6 


8 


42 11 


11 


- 


Dublin County, . 


Ditto, 


2,450 


0 




3,088 


11 




5,538 11 


1 


672 4 


1 


- 


Fermanagh County 


Ditto, 


4,950 


0 




100 


0 




4,950 


0 


0 


871 1 


7 


- 


Galway County, . 


Ditto, 


23,850 


0 


0 


7,102 


14 




30,918 


6 




1,628 19 


7 


- 


Galway Town, 


Ditto, 


600 


0 


0 


500 


0 




886 


9 




176 18 


11 


- 


Kerry County, 


Ditto, 


57,950 


0 


0 


18,144 


9 




76,094 


9 




8,966 8 




- 


Kildare County, . 


Ditto, 


4,850 


0 




1,752 


10 




6,602 


10 




1,407 3 




- 


Kilkenny County, . 


Ditto, 


29,350 


0 




- 






29,350 


0 




3,238 9 




- 


King’s County, 


Ditto, 


1,550 


0 




4,888 


17 




6,438 


17 




1,011 0 


11 


- 


Leitrim County, . 


Ditto, 


7,650 


0 




- 






7,650 


0 




1,233 2 




- 


Limerick City, 


Ditto, 


1,150 


0 


0 


2,781 


8 




3,375 


14 




832 19 




- 


Limerick County, . 


Ditto, 


2,700 


0 


0 


10,318 


18 




9,613 


17 




2,293 8 


11 


- 


Londonderry Co. . 


Ditto, 


1,250 


0 


0 


— 






1,250 


0 




304 10 




- 


Longford County, . 


Ditto, 


- 






4,387 


1 


4 


3,755 


1 


5 


874 17 




- 


Louth County, 


Ditto, 


6,250 


0 


0 


3,300 


0 


0 


9,464 


13 




1,373 10 




- 


Mayo County, 


Ditto, 


9,150 


0 


0 


3,288 


0 


0 


12,438 


0 


0 


1,414 5 




- 


Meatli County, 


Ditto, 


- 






2,347 


18 


2 


1,503 


3 


11 


456 6 




- 


Queen’s County, . 


Ditto, 


3,700 


0 


0 


3,963 


0 


0 


7,552 


5 


10 


600 16 


5 


— 
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(A 1.) Abstract of Loans made by tbe Commissioners of Public Works, under the Provisions of Acts 
1 & 2 Wm. IV., cap. 33, and subsequent Acts, classified under Counties and ctber general beads, 
and showing the Total Issues and Repayments to the 31st December, 185T — continued. 





PURPOSE OF 


Amount of 
Exchequer Bills 




REPAYMENTS. 


Principal 


COUNTY, Sco. 


LOAN. 


G Sc 7 Viet, c. 44. 


Principal. 


Interest. 


remitted. 






£ 5. d. 


£ s. d. 


£ 5. d. 


£ s. d. 


£ *. d. 


Roscommon Co., ^ 


For making and 1 
improving roads, > 
court-houses, Ac. ) 


18,350 0 0 


1,434 0 0 


19,784 0 0 


1,316 11 9 


- 


Sligo County, 


Ditto, 


2,100 0 0 


6,206 6 9 


7,883 2 3 


1,119 0 5 




Tipperary County, 


Ditto, 


7,250 0 0 


2,709 5 11 


9,947 5 0 


759 12 2 


— 


Tyrone County, . 


Ditto, 


2,300 0 0 


- 


2,300 0 0 


370 4 3 


— 


Waterford County, 


Ditto, 


1,850 0 0 


398 14 0 


2,248 14 0 


122 10 0 




Waterford City, . 


Ditto, 


1,550 0 0 




1,550 0 0 


75 7 5 


— 


Wexford County, . 


Ditto, 


35,550 0 0 


15,405 11 0 


49,006 1 10 


6,272 12 8 


— 


Wicklow County, . 


Ditto, 


- 


7,558 1 10 


5,887 14 1 


1,367 17 1 


— 


Westmeath County, 


Ditto, 


- 


1,065 1 


845 8 3 


184 13 8 


— 


Roads & Bridges, j 


For Roads, 1 

Bridges, <fcc., J 


40,700 0 


3,000 0 


30,878 8 


13,310 10 1 


1,137 10 0 


SundryHarbours, 1 
Docks, <5zc., ) 


In aid of con- ) 
struotion, j 


143,850 0 


60,500 0 


45,732 18 


69,672 17 




Inland Naviga- 1 
tion, J 


Improving 1 

Works, &c., j 


34,750 0 


20,000 0 


8,871 16 


25,059 5 




Public Buildings, -j 


Erection and ) 
completion of > 
Works, <fcc., j 


128,250 0 


6,550 0 


130,133 16 1 


49,827 12 


1,203 15 4 


Railways, | 


In aid of con- 1 
struction, &c., / 


157,200 0 


— 


136,470 18 


73,492 4 




Miscellaneous, j 


In aid of Sundry | 
Works, J 


14,250 0 


300 0 


14,550 0 


3,043 4 


— 


Piers tc Harbours, | 


Act 9 Vic. c. 3, | 
and 10 and 11 
Vic. c. 75, j 


- 


33,886 6 1 


12,564 6 1 


353 5 


0 0 1 


River Drainage, -j 


Act 5 & 6 Vic. c. 1 
89, j 


- 


1,809,101 17 1 


58,412 16 


197,722 11 


3410,535 3 


Exchequer Bills is 


3ued and after- | 
wards relodged, J 


3,700 0 


— 


3,700 0 


361 14 









890,650 0 


2,139,457 4 


997,427 18 


502,070 0 


3412,876 8 



s oj jruocic rr ones, v 
February 26, 1858. 



D 
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(A 2.) — A Statement of Loans made by tbe Commissioners of Public Works in Ireland, showing 

Balance outstanding 



NAME OP PARTY. 



PURPOSE OF LOAN. 



payments. 


BALANCE 

outstanding, January 1, 1857. 


Amount 
issued within 
the Year. 


Principal. 


Interest. 


£ s. d. 


£ s. d. 


£ s. d. 


£ *. d. 


- 


9,668 15 0 


2,274 1 7 




- 


64,277 6 5 


19,683 4 7 


_ 


- 


19,322 14 10 


2,783 8 4 


- 


- 


223 13 3 


- 


_ 


- 


15,878 8 9 


804 10 2 


- 


- 


6,650 0 0 


6,474 7 6 


- 


- 


9,850 0 0 


8,787 0 8 


- 


- 


87,021 15 6 


- 


- 


- 


10,000 0 0 


8,082 6 6 


- 


“ 


173,492 8 9 


43,389 4 11 


- 




89 13 7 


0 16 8 




_ 


45 1 5 


0 18 9 




_ 


302 10 0 


7 11 2 


_ 


_ 


604 1 0 


12 11 0 


_ ■ 




583 13 11 


12 3 8 




_ 


93 4 2 


1 18 9 


_ 


_ 


1,081 7 2 


35 0 1 


_ 


_ 


1,026 18 8 


21 7 8 


_ 




0,046 5 0 


125 17 10 




_ 


13 3 3 


0 5 9 




■ - 


15 11 3 


0 7 0 


_ 


— 


12 10 9 


0 5 9 


_ 




7 16 9 


0 3 6 




- 


0 16 


0 2 8 


_ 


- 


76 0 4 


1 13 4 


_ 


- 


G9 2 3 


1 10 5 


_ 


- 


118 11 10 


2 12 10 


_ 


- 


15 0 4 


0 6 11 


_ 


- 


107 7 0 


2 0 7 


_ 


- 


28 1 7 


2 8 1 


_ 


- 


25 19 1 


1 16 1 


_ 


— 


35 13 2 


2 9 11 


_ 


- 


100 0 0 


22 2 6 


_ 


— 


35 0 4 


0 34 7 


_ 


50 2 8 


- 


_ 


_ 




6 0 0 


0 16 0 


_ 


- 


140 14 3 


2 18 9 


_ 


- 


94 0 0 


1 19 2 


_ 


- 


49 13 7 


i oid 


- 


- 


153 13 2 


3 14 3 


_ 


- 


24 17 0 


0 12 1 


_ 


- 


79 1 7 


1 18 1 


_ 




512 5 4 


.10 3 5 






297 1 0 


5 9 1 




- 


100 12 2 


2 19 2 




■ - 


248 7 0 


4 11 1 


_ 


- 


5 16 9 


0 2 6 


_ 


— 


227 4 2 


4 15 2 


_ 


- 


140 3 0 


2 18 8 


_ 


— 


7 10 8 


0 3 4 


_ 


- 


28 1 5 


Oil 0 


- 


- 


26 10 9 


0 11 4 


- 




85 17 6 


1 10 1 




- 


12 5 5 


0 6 1 


_ 


- 


68 13 6 


1 8 11 


•- 


— 


13 7 10 


0 5 5 


— ■ 


— 


12 17 1 


0 6 5 


_ 


- 


150 15 0 


3 3 4 


- 


— 


605 3 0 


12 13 7 


- 


- 


58 4 3 


14 4 


- 


- 


7 16 9 


0 3 4 


- 


— 


19 8 4 


0 8 0 


- 




11 12 7 


0 6 1 




- 


8 8 1 


0 3 4 


— 


- 


50 4 5 


110 


- 


- 


548 2 0 


11 9 9 


- 




801 12 4 


6 0 7 


■ 



e, 70 
•15,80, 
108 

20,126, 

157 

113 



1378 

1379 

1380 



953 

082 

1044 

1077 

1209 

1424 

1482 
1321 

1402 

1425 

1426 

1483 
1509 

1512 

1513 

1514 
1516 

1403 

1404 
. 1456 

1253 

1272 

1372 

1484 
1261 
1202 
1283 

1264 

1265 
‘ 1266 

1267 

1268 

1269 

1270 

1271 

1308 

1309 

1310 

1311 
1812 
1813 
1314 
1815 
1358 



Act 1 dt 2 Wm. 4, c. 33. 
Limerick Navigation ' 
Company, 

Limerick Bridge 
Commissioners, 
Galway Dock Com- 
missioners, . 
Boyne Navigation 
Company, 

Newry Navigation 
Company, 

Ardglass Harbour 
Commissioners, 
Atblunlrard Bridge 
Commissioners, 
Dublin and Kings- 
town Railway, 
Ulster Canal Com- 
pany, . 



Act 0 at 7 Vic., a. 44. 
Antrim County, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Armagh County, 
Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Cavan County, 

Clare County, 

Ditto, 

Ditto, 

Cork County, 

Ditto, 

Ditto, 
Fermanagh County, 
Galway County, 
Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Galway Town, 

Ditto, 

Ditto, 

King’s County, 
limerick City, 

Ditto, 

Ditto, 

Limerick County, 
Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 



enariff 



To improve Works, 

Completing Bridge and Docks, Purcbas- 1 
ing and constructing Quays, . 1 

Constructing Dock and completing Works j 
of Harbour, . . . . j 

For improvements, 

Improving Works and extension of Canal, 
Completing Works of Harbour, 
Completing Works of Bridge, . 

In aid and extension: of Railway, 
Completion of Works, . 



Road, Ballycastle to Ballymena, by Glen- 

bush 

Road, Coleraine to Portrush, . 

Road, Ballymena to Cushendall, 

Road, Ballymoney to Portrush, 

Completing ditto, 

Road, Ballymoney to Cushendall, 

Road, Ballymena to Portglenone, 

Road, Ballymena to Cushendall, by Glc 
Road, Larne to Carriclcfergus, . 

Road, Stewartstown to Antrim, 

Road, Lurgan to Lisburn, 

Road, Tanderagee to Portadown, 

Road, Lurgan to Stewartstown, 

Road, Richhill to Dungannon, 

Road, Portadown to Charlemont, 

Road, Bailieboro’ to Kingsconrt, 

Road, Fermoyle to Caherbollog, 

Ditto, Ditto, 

Repairing Pier at Ballyvaughan, 

Road, Kanturk to Limerick, 

Road, Kanturk to Killamey, 

Road, Middleton and Cloyne to White gate. 
Road, Lisbellaw to Brookborough, . 

Road, Ballygar to Castlerea, (196 perches), 
Road, Roscommon to Dunmore, 

Road, Athenry to Tuam, . 

Bridge across River of Bunowen, 

Road, Ballinasloe to Ahascragli, 

Bridge at Coolaspuddane, 

Road, Fahybeg to Nile Lodge, 

Sewerage Works in Town of Galway, 
Completing Works at Salt Hill, 
Completing unfinished Relief Works, 

Road, Askeaton to Limerick, 

Road, Limerick to Askeaton, . 

For completing the Ashbourne Road, 
Road, Limerick to Kilmallock, 

Road, Kilfinane to Tipperaiy, 

Ditto, Ditto, 

Ditto to Bruff, .... 
For completing the Bridge of Bosnelstown, 
Road, Pallasgreen to Cappawhite, 

Ditto to Kilcommon, 

Road, Cappamore to Emly, 

Road, Pallasgreen to Cappawhite, 

Road, Limerick to Charleville, . 

Road, Adare to Ballingarry, . 

Road, Limerick to Croom, 

Road, Limerick to Askeaton, . 

Road, Limerick to Pallaskenry, 

Road, Askeaton to Limerick, . 

Road, Limerick to Pallaskenry, 

Road, Limerick to Askeaton, . 

Road, Court Bridge to Rathkeale, 

Road, Doon to Newport, . 

Road, Newcastle to Kilmallock, 

Road, Newcastle to Newmarket, 
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the Balance of each Loan on the 1st January, 1857, the Repayments •within the Year, and the 
on December 31, 1857. 
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(A 2.) — A Statement of Loans made by the 



NAME OP PARTY. 



PURPOSE OP LOAN. 



payments. 



. Amount 
issued within 
the Year. 



1300 

1301 

1362 

1363 
1304 
1365 

1427 

1428 
1420 

1430 

1431 
1482 

1433 

1434 

1435 
1534 

1225 

1226 

1227 

1228 

1229 

1230 
1159 

1231 
1430 

1437 

1438 
1430 

1440 

1441 

1248 

1249 

1250 

1251 



1158 

1221 

1302 

1371 

1442 

1254 

1255 
1250 
1257 

1316 

1317 

1318 
.1319 
.1368 

1443 

1444 

1445 
1440 
1447 
1465 
1460 
1407 



1485 

1486 
1535 



1164 

1105 

1106 



1169 

1237 

1238 

1239 

1241 

1242 

1304 

1305 



Limerick County, 
Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Longford County, 
Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Louth County, 
Meath County, 
Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Queen’s County, 
Ditto, 

Ditto, 

_ Ditto, 

Sligo County, 

Ditto, 

Tipperary County, 
Ditto, 

Westmeath County, 
Ditto, 

Ditto, 

Ditto, 

Ditto, 

Wexford County, 
Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Wicklow County, 
Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 



Road, Newcastle to Listowel, 

Road, Newcastle to Kilraollock, 

Road, Bruff to Newport, . 

Road, Kilfinane to Buttevant, 

Road, Galbally to Limerick, 

Road, Ballinlanders to Fermoy, 

Road, Cappamore to Limerick, 

Road, Limerick to Rathkeole, 

Road, Rathkeale to Askeaton, 

Road, Limerick to “Waterford, 

Road, Pcllosgreen to Emly, 

Road, Kilfinane to Tipperary, 

Road, Doon to Cappamore, 

Road, Bruff to Croora, 

Road, Croom to Adare, 

Road, Limerick to Tralee, 
Construction of Roads, Barony Ardagh, 



Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 



Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 



Moydow, 

Abbeyshrule, 

Gronard, 

Longford, 

Rathcline, 



Road, Dundalk to Carrickmacross, 

For completion of unfinished Relief Works, 
Road, Navan to Kingscourt, 

Road, Kingscourt to Dundalk, . 

Road, Granard to Navan, . 

Road, Kingscourt to Moynally, . 

Road, Navan to Ardee, 

Road, Athboy to Navan, . 

Road, Strand Bridge to Tolerton, 

Road, Ardentnckle to Killeshan, 

Road, Rosenna to the Douglass Bridge, 
Road, Ardentackle to P. Browne’s House, 
Completing the Victoria Road, . 

Rood, Ballymoate to Boyle, 

Road, Roscrea to Portumna, . 

Ditto, Ditto, . . 

Road, Mullingar to Roehford Bridge, 
Road, Tyrrellspass to Ballymore, 

Road, Mullingar to Ballymahon, 

Road, Granard to Oldcastle, 

Rood, Moate to Ballyeumber, . 

Road, New Ross to Wexford, . 

Road, New Ross to Nash, Tinteme, &o. 
Road, Enniscorthy to Oulart, . 

Ditto, Ditto, ' 

Road, Cahore to Enniscorthy, . 

Road, Wexford to New Ross, . 

Road, Euniscorthy to Kilkenny, 

Road, Tinahely to Gorey, 

Bridge on Road, Taglnnon to Kilmore, 
Road, Enniscorthy andTaghmontoKilmore, 
Road, Enniscorthy to Bagnalstown, . 

Road, Wexford and Toghmon to New Ross, 
Road, Ferns to Bagnalstown, . 

Road, from the Sea to Enniscorthy, 

Road, Carnew to Cloughall, 

Road, Campile to Wexford, 

Building a Bridge over Road, Oulart to 
Enniscorthy, . ... 

Completing Road, Oulart to Ennis- 
corthy, 

Road, Wexford to Dnncormaek, 

Road, Enniscorthy to Kilmuckridge, 

Road, Campile to Enniscorthy, 

Road, Blessington to Naas, 

Road, Blessington to Wicklow, 

Road, Kolshabeg to Lady Hutchinson’s 

new road, 

Road, Kelshabounds to Kiltegan, 

Road, Donard to Snughoro’ Bridge, . 

Road, Donard to the Glen of Imaal, 

Rond, Carnew to Ballinagate Bridge, 

Road, Rathdrum to Tinahely, . 

Road, Kiltegan to Wicklow, 

Road, Blessiugton and Naas to Wicklow, . 
Road, Ballinabarna Bridge, and River 

Dereen, 

Road, Uallinabarna and Ballineddin, 

Road, Crossford to Rathshanmore, . 

Road, Wicklow to Roundwood, 

Road, Ballinguile Bridge toTalbotstown, . 
Road, Baltin glass and Rathdrum to Wick- 
low, .... 

Road, Rathdrum to Tinahely, 



26 14 9 
14 16 4 
89 5 11 
52 13 8 



182 10 3 
47 14 6 
204 11 9 
220 311 
234 4 8 
148 10 1 
257 11 9 
20 0 7 
200 13 3 
34 11 7 
808 2 2 
68 12 11 
94 9 10 
70 14 10 
45 2 1 



43 16 7 
65 10 1 
147 13 0 
27 4 0 
29 12 0 
7 13 0 
48 12 11 
121 11 5 
69 1 0 
19 13 3 
40 13 0 
. 39 18 5 

513 2 1 
587 0 0 
97 11 8 
712 8 0 
158 JO 4 
93 11 11 
74 10 1 



092 5 8 

126 10 8 
283 13 0 
72 7 10 



20 0- 8 

119 17 2 

27 13 8 

39 9 5 
12 1 11 

40 9 4 
52 14 6 

101 14 11 
16 6 7 

119 6 10 

28 9 2 
156 1 11 
150 11 10 



0 10 3 
3 14 2 

0 11 4 
10 0 

1 10 2 
1 8 11 

0 11 9 

1 1 10 



2 18 8 
112 
4 10 5 
4 19 8 



0 6 5 
17 2 

0 19 11 

1 9 10 
3 6 11 
0 12 3 
0 13 1 
0 3 6 
114 



2 10 8 
0 11 10 
0 10 6 



2 10 3 
0 11 10 
8 5 10 
8 3 9 
1 12 1 

1 12 1 
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Interest 
accrued within 
the Year. 


TOTAL. _ 




£ s. d. 


£ s. d. 


2 0 4 


49 0 4 


\7 11 11 


188 12 5 


1 2 11 


28 10 2 


2 13 5 


06 0 2 


3 18 


76 14 9 


2 18 4 


73 8 7 


14 0 


30 3 0 


2 3 5 


65 5 7 


2 10 8 


61 19 9 


1 2 11 


28 9 0 


0 13 0 


15 15 7 


3 17 0 


94 19 0 


2 0 6 


50 2 4 


2 0 3 


57 13 0 


1 12 2 


39 3 7 


56 4 7 


1,322 13 5 


4 0 0 


104 9 8 


4 18 2 


140 7 1 


1 10 2 


50 14 10 


8 0 2 


217 8 4 


8 12 4 


239 15 11 


0 11 5 


248 19 4 


5 8 1 


157 0 4 


10 13 7 


274 410 


0 18 3 


21 14 1 


8 17 1 1 


214 4 3 


1 10 10 


36 18 8 


17 11 0 


424 17 6 


2 19 10 


73 4 8 


4 3 1 


100 16 5 


2 12 8 


83 19 6 


19 0 


47 9 7 


0 14 1 


22 18 6 


8 18 1 


125 0 0 


24 3 9 


021 12 11 


0 19 7 


108 14 8 


0 10 0 


25 0 8 


0 8 0 


10 10 1 


2 6 9 


04 l 5 


1 14 2 


40 10 8 


2 14 0 


09 13 11 


Oil 


157 1 6 


0 12 2 


28 8 5 


0 8 9 


30 14 7 


0 1 11 


7 18 11 


0 14 3 


50 8 6 


1 19 9 


126 4 4 


15 1 


.71 10 8 


0 11 4 


20 13 4 


0 15 0 


42 0 10 


0 17 10 


41 18 8 


19 3 7 


543 9 2 


21 5 1 


021 5 9 


3 8 4 


103 2 9 


25 5 11 


753 4 7 


6 18 8 


167 18 3 


3 1 10 


98 14 8 


2 14 10 


78 17 7 


25 16 5 


733 3 6 


4 15 8 


134 1 3 


11 10 0 


301 7 3 


2 19 4 


70 18 0 


10 14 1 


260 0 0 


0 0 8 


2 13 5 


0 11 1 


21 0 2 


4 9 6 


120 17 4 


10 9 


29 5 10 


1 10 1 


41 10 0 


0 9 2 


12 16 2 


19 1 


42 15 4 


1 18 0 


55 14 10 


3 15 0 


107 13 6 


0 11 2 


17 4 C 


4 8 10 


120 4 11 


1 1 6 


30 2 0 


7 0 3 


100 14 0 


0 1 


159 17 3 


3 3 5 


80 17 1 


3 3 5 


80 15 7 


17 12 


456 18 3 



REPAYMENTS. 



3 19 
20 9 2 
11 2 6 
13 2 2 
7 18 10 
193 8 10 
28 1 C 
54 18 0 
13 11 2 
Cl 6 4 



7 13 0 
48 12 11 
121 II 5 
CO l 6 
13 16 6 
40 13 0 
35 13 6 
20 0 0 
212 6 9 
265 0 0 
48 0 2 
337 13 2 
05 18 7 
51 18 7 
32 8 10 



50 14 6 
11 4 4 
15 13 0 
4 16 3 
18 16 10 
24 11 9 
43 13 10 
8 13 8 



2 10 2 
2 10 10 
1 14 10 



0 10 0 
10 0 4 
10 17 
6 16 8 
12 8 

0 19 0 
9 10 5 

1 14 3 
10 8 5 

3 7 0 

4 11 10 
8 10 6 
1 10 7 
0 10 2 



1 1 
0 13 
2 17 



1 1 10 

0 5 5 

1 15 7 
4 12 11 

2 15 2 

0 17 6 

1 13 4 
1 13 6 

23 10 3 



12 1 11 
0 1 11 
0 17 4 



£ s. d. 
36 0 11 
135 2 10 



11 14 7 
68 10 9 
41 11 2 



34 3 4 
143 6 5 

140 12 1 
165 12 4 
85 6 9 

186 10 0 
10 10 4 
162 14 0 
28 6 10 
820 17 7 
54 0 7 
70 5 8 
33 15 4 
18 12 4 
8 12 4 
40 14 2 



321 19 0 

40 11 0 
874 15 4 

02 11 9 

41 13 4 

42 1 3 

404 2 11 



08 10 3 
16 12 8 
138 14 2 
102 5 0 

54 13 5 

55 0 5 



Over- 

payments. 



0 15 11 
2 10 7 
0 8 10 



0 16 9 
10 4 
0 8 10 

0 5 4 

1 10 5 
0 18 0 
0 18 1 
0 12 10 

23 1 10 
1 12 7 
1 10 4 
0 15 10 
3 6 7 
3 5 8 



3 14 7 
0 12 10 
7 0 10 
14 9 
1 14 9 
0 14 2 
0 7 11 



0 0 10 
0 10 10 
0 12 5 



7 19 3 
1 19 0 
0 17 10 
0 17 10 



0 0 11 
0 10 4 
0 3 0 
0 0 0 
0 12 1 
14 11 
0 3 5 



1300 

1301 
1303 

1303 

1304 
1365 

1427 

1428 
1420 

1430 

1431 

1432 

1433 

1434 

1435 
1534 
1225 
1220 

1227 

1228 

1229 

1230 
1159 

1231 
1430 

1437 

1438 

1439 

1440 

1441 
1248 
1240 
1200 
1251 
1307 
1515 
1385 



1371 

1442 

1254 

1255 
1250 
1207 
1310 

1317 

1318 
1310 
1308 

1443 

1444 

1445 

1446 

1447 
14(15 
1400 



1103 

1104 

1105 

1106 

1107 

1108 
1109 

1237 

1238 

1239 

1241 

1242 
1304 
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APPENDIX TO TWENTY-SIXTH REPORT OF THE [1357. 

(A 2.) — A Statement of Loans made by the 



NAME OF PARTY. 



PURPOSE OF LOAN. 



payments. 



Amount 
issued within 
the Year. 



1807 

1373 

1374 

1448 

1449 
1487 



1605 

1053 

3055 

1060 



1173 

1387 
1390 

1071 

1049 
1054 

1064 
1070 

1388 
1059 
1891 

1056 

1057 
1392 

1065 

1058 

1050 
1068 

1072 

1389 
1172 



1005 

1011 

1016 

1018 



1037 

1109 

1113 

1150 

1212 

1214 

1191 

1895 

1416 



Wicklow County, 
Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, . . 

Newry Navigation 
Company, 

Portrush Harbour Di- 
rectors, 

Ditto, 

Trustees of Limerick 
Roads, 

LimerickBridge Com- 
missioners, . 

Rev. P. Fleming, 

Rev. Thomas Barry, . 

Rev. James Doheny, . 
Rev. James Skealmn, 

Rev. James Crawford, 

Stephens’ Hospital, 
Annalong Pier, 

Bally cotton Pier, 
Ballinakill Pier, 
Belmullet Canal, 
Bunowen Pier, . 
Ballyness Pier, . 
Ballinaganl Pier, 
Burren Pier, 
Ballywalter Pier, 
Brandon Pier, 

C our town Pier, 
Carlingford Pier, 
Claddagli Pier, . 
Clogher Head Pier, 
Cushendall Pier, 
Dingle Pier, 
Duncannon Pier, 
Greystones Pier, 
KiUderan Pier, 
Elmore Pier, . 
Knightstown Pier, 
Kilmalceelogue Pier, 
Mountcharles Pier, 
Newcastle Pier, 
Portnablahy Pier, 
Skull Pier, 

Tarrea Pier, 

Ventry Pier, 

Tavbert Pier, . 

Commissioners of 
Public Works, 
Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 



Road, Ballymanus Bridge to Ballygobbin, 
Road, Tynte Park and Carrigower Bridge, 
Road, Irishtown and Elpoole,. . 

Road, Carnew to Rathdrum, . 

Road, Carnew to Wicklow, 

Road, Baltinglass to Rathdrum, 

Road, Baltinglass to Bumboliall, 

Road, Carnew to Tullow, 



Extension of Canal, 



Protection of Pier and Harbour. 
Ditto, 



For Improvements, . 

Construction of Floating Docks, 
Completing Malahide Chapel, . 
Enlargement of Roman Catholic Chapel 

at Bantry, 

Galleries to Roman Catholic Chapel at 

Dunmanway, 

Completion of Roman Catholic Chapel in 
united Parishes of Jfilmacabea and 

Elfauglierabeg, 

Erection of Presbyterian Church, Lon-. 

donderry, 

For Erecting an Anatomical School, 

In aid of Construction, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, ...... 

Ditto, 

Ditto, . . . ... 

Ditto 

Ditto, 

Ditto 

Ditto, 

Ditto, 

Ditto 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Drainage, &c. : — 



Armagh District, 

Alick District, 

Blackwater District, . 
Borrisokane District, . 
Ballycowan District, . 
Brondlough District, . 
Boley District, . 
Borris-in-Ossory District, 
Boyne District, . 
Ballinamore and Bally conn ( 
Ballybay District, 

Brosna (Ferbane) District, 
Ballinhassig District, .. 
Ballyteigue District, . . 
Ballycasey District, . 
Ballmderry District, . 
Burren District, 

Balia District, . 
Ballinahown District', . 
Boardsmill District, . 
Ballinaskea District, . 
Ballyualdll District, . 
Clonakiltv District, 

Cork Slob District, 

C amgower District, . 
Corrigans District, . 
Cuilmore District, 



27 18 1 
120 12 2 
69 18 11 
141 0 11 



1,500 
1,195 1 



.1,720 

2,489 

6,030 

4,730 



1,935 
7,395 
16,120 1 
161,878 
448 1 
69,500 
6,744 1 
10,866 1 
2,185 1 
745 1 
15,389 
15,110 
5,722 
1,641 



9,108 1 
5,920 
2,681 
2,047 



12 0 
1 11 
11 0 
0 0 
6 10 
4 1 
17 1 



4 0 10 
1 11 8 
2 11 6 



2 19 0 
416 19 7 



14,825 7 
59 5 

109 8 



3 7 10 
l 4 11 
5 17 11 



0 11 11 
4 19 11 
7 14 11 



2,000 0 0 

11,881 0 0 
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Commissioners of Public Works, &c — continued. 







MPAVMHNTS 1 


BALANCE 




Interest 








outstanding, December 81, 1857. 




accrued within 


TOTAL. 












the Year. 




Principal. 


Interest. 


Principal. 


Interest. 


payments, o 


£ s. d. 


£ s. d. 


£ ». d. 


£ s. d. 


£ S. d. 


£ s. d. 


£ s. d. 


8 6 3 


225 16 1 


77 12 0 


9 18 0 


135 8 0 


2 18 1 




3 4 6 


80 4 2 


18 10 11 


3 11 7 


56 17 2 


14 0 




5 4 1 


129 14 11 


30 3 4 


5 10 0 


91 16 0 


1 19 7 




0 17 3 


168 5 8 


35 6 2 


7 11 0 


122 16 7 


2 12 11 




14 0 


29 13 11 


6 15 11 


16 9 


21 2 2 


0 9 1 




5 6 1 


128 9 4 


24 4 2 


5 15 10 


06 8 0 


2 14 




3 16 


74 10 0 


14 3 0 


3 70 


55 15 11 


14 1 




6 0 9 


150 13 2 


24 6 7 


6 16 11 


117 0 4 


2 10 4 




800 0 0 


21,210 10 7 


' - 


819 11 10 


20,000 0 0 


397 7 9 


" 


159 18 0 


3,000 2 4 


_ 


367 18 4 


3,198 5 2 


49 18 10 


- 


75 0 0 


1,691 18 4 


- 


142 1 8 


1,500 0 0 


49 10 8 




91 14 0 


2,399 16 5 


- 


- 


1,834 1 11 


565 14 6 


- 


2,700 0 0 


71,525 7 8 


_ 


_ 


54,000 0 0 


17,625 7 8 


- 


16 8 0 


380 5 10 


- 


- 


305 14 5 


74 11 5 


“ 


- 


709 8 2 


- 


15 0 0 


600 0 0 


04 8 2 




- 


071 1 7 


40 0 0 


- 


470 0 0 


181 1 7 


- 


_ 


622 18 6 


40 0 0 


- 


420 0 0 


102 18 0 


- 




406 7 4 


83 6 8 


_ 


100 13 4 


150 7 4 


- 


18 1 8 


1,518 1 8 


_ 


- 


1,500 0 0 


18 1 8 


- 


14 8 6 


308 3 0 


42 0 0 


14 3 6 


252 0 0 




- 




1,753 9 4 


876 14 8 




876 14 8 






7 13 7 


312 14 8 


50 1 10 


7 13' 7 


254 10 3 








1,697 18 0 


190 15 2 




1,498 2 10 








993 0 6 


186 8 0 




806 18 0 








127 16 3 


15 19 6 




111 16 9 








335 10 2 


55 18 4 




279 11 10 








481 6 8 


160 8 10 




320 17 10 








867 1 0 


102 0 4 




765 1 5 








135 3 11 


16 18 0 




118 5 11 






31 7 8 


2,020 12 6 


99 18 3 


' 31 7 3 


1,808 7 0 


— 


~ 


11 18 4 


513 14 0 


87 5 4 


11 18 4 


414 10 4 


- 


~ 




553 15 2 


221 10 2 




832 5 0 


- 


~ 




128 10 5 


36 14 4 




91 16 1 








1,500 0 0 


75 0 0 




' 1,425 0 0 








1,195 14 7 


149 0 4 




1,046 5 3 






_ 


487 4 4 


139 4 0 




348 0 4 






7 4 2 


106 9 6 


10 18 0 


7 4 2 


129 7 4 








800 0 0 


150 0 0 




650 0 0 








1,056 0 0 


207 0 0 




1,449 0 0 






_ 


685 4 0 


85 13 0 




599 11 6 








627 2 4 


09 15 2 




557 7 2 








673 13 3 


84 4 2 




589 9 1 








1,678 15 0 


197 10 0 




1,481 5 0 








281 5 1 


85 8 2 




240 1 11 








460 12 2 


40 10 2 




422 13 0 


- 


- 


33 7 6 


871 10 0 


251 8 9 


83 T 6 


586 13 9 


_ 


■ “ 




880 0 0 


110 0 0 




770 0 0 


— 


— 


- 


8,000 0 0 






■ 3,000 0 0 






57 6 8 


2,058 2 0 




07 13 8 


1,720 12 0 


239 15 7 


- 


129 12 10 


2,708 2 9 


63 13 11 


270 0 10 


2,425 8 0 


“ 


7 


300 17 1 
149 13 8 


0,708 6 5 
5,790 1 0 


1,452 10 6 
237 4 9 


077 15' 5 
919 7 10 


4,578 0 6 
4,492 15 3 


149 13 8 


- 


19 7 2 


440 18 11 


53 4 0 


43 12 1 


350 2 1 








830 2 0 


774 4 1 


55 17 11 








20 18 3 
243 11 10 
411 5 7 
5,401 1 5 
23 18 3 
2,550 9 2 
222 10 2 
177 5 7 


2,082 4 11 
7,812 15 4 
15,797 5 0 
193,702 18 5 
562 0 11 
04,233 8 1 
7,600 8 9 
11,044 0 
2,635 2 
812 17 2 
17,733 9 
20,632 17 
0,178 6 
1,984 7 
030 32 8 
259 9 
10,090 3 
0,872 1 
2,922 10 
2,231 7 10 


1,120 1 11 

11 1 7 
137 15 0 
338 8 5 


140 710 

103 3' 7 
861 11 8 
449 0- 3 


815 15 2 
7,305 16 5 
15,120 11 0 
163,878 0 0 
437 15 9 
• 81,381 0 0 
6,607 2 1 
10,866 15 0 
1,847 4 11 


416 18 11 
670 14 9 
29,824 18 5 

12,852 8 1 
177 6 7 




22 9 ( 
819 12 5 


08 12 0 
13,597 9 3 


07 0 8 
2,210 6‘ 3 
2,508 12‘ 8 


651 18 C 
15,380 0 11 
• 4,526 15 1 
4,858 11 4 
1,041 5 3 
523 11 7 
217 4 7 
0,108 18 0 
4,000 13 8 


133 13 


I 


100 7 9 
54 13 4 
17 0 2 
7 4 7 
803 9 4 


863 10 0 
1,010 14 3 


455 10- 3 
051 13 3 


343 1 
107 1 
42 4 6 
1,581 4 3 


: 


80 4 7 
61 2 7 


392 5 0 
330 0 0 


241 10 6 
184 5 8 


2,289 3 
1,111 2 2 


- 






50 10 11 


32 10 3 


18 0 8 


' 







1307 

1373 

1374 

1448 

1449 
1487 



1005 

1053 
1055 
1000 

1006 
1067 
1009 
1173 

1387 

1390 

1071 

1049 

1054 

1004 
1070 

1388 
1059 

1391 

1056 

1057 

1392 

1005 

1058 

1050 
1008 

1072 

1389 
1172 
1062 
1592 



1005 

1011 

1010 

1018 

1020 

1025 

1037 

1109 

1118 

1156 

1212 

1214 

1191 

1305 

1418 
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APPENDIX TO TWENTY-SIXTH REPORT OF THE [1857. 

(A 2.) — A Statement of Loans made by the 



payments. 


BALANCE 

outstanding, January 1, 1857. 


Amount 
issued within 
the Year, 


Principal. 


Interest. 


£ s. d. 


£ s. d. 


£ s. d. 


£ >. d. 




238 4 10 


14 0 5 




- 


277 7 7 


50 0 7 




- 


516 9 0 


31 0 11 






406 7 8 


42 7 1 




_ 


1,934 0 6 


110 7 2 




- 


12,500 0 0 


1,500 2 0 




_ 


2,903 14 G 


154 14 3 




_ 


4.893 17 7 


1,835 7 1 




_ 


1,808 12 0 


112 9 0 




_ 


194 5 9 


38 7 11 






4,531 19 7 


272 13 3 






4,940 0 0 


118 19 10 




_ 


3,186 5 5 


191 13 8 




- 


852 0 0 


2 4 8 


_ 


_ 


1,408 15 10 


88 7 8 




_ 


300 0 0 


78 15 8 




_ 


276 11 3 


10 13 3 




_ 


0,335 12 0 


858 8 10 




_ 


11,490 17 4 


271 12 5 




- 


31,532 0 0 


4,279 17 0 




- 


30,984 18 4 


5,845 10 10 


2,500 0 0 




5,904 2 5 


357 0 3 






3,840 12 9 


192 13 3 






4,519 3 10 


203 11 1 




_ 


7,933 0 1 


397 0 0 




- 


40,409 2 4 


5,026 15 10 


5,602 0 0 


— 


3,111 2 6 


181 9 10 






95 15 0 


118 13 3 






2,140 18 8 


108 0 0 




_ 


3,007 8 0 


184 10 5 




- 


12,293 0 0 


- 




- 


1,845 4 4 


253 3 0 


_ 




10,050 0 0 


2,551 12 11 






241 12 9 


12 2 4 




- 


708 4 7 


42 0 9 




- 


39,500 0 0 


5,106 0 1 


5,000 0 0 


- 


4,000 0 2 








023 4 11 


37 9 8 




- 


1,000 0 0 






- 


1,590 2 1 


95 13 2 




- 


208 13 2 


12 11 C 




- 


6,999 10 10 


_ 




- 


.1.9,047 1 7 


5,784 1 2 




- 


4,243 4 11 


1,200 10 G 




- 


22,488 0 0 


3,156 5 0 


3,271 8 7 


- 


3,707 18 9 


032 0 5 




- 


7,400 17 4 


1,221 3 3 




- 


149,000 0 0 


19,183 0 I 


33,000 0 0 


- 


2,047 11 5 


531 l 0 






28,500 0 0 


4,227 5 7 




- 


2,304 19 3 


409 14 11 




- 


17,300 0 0 


2,340 1 8 


3,617 0 0 


- 


74,000 0 0 


11,179 10 11 


4,500 0 0 


- 


1,494 0 0 


34 7 9 




- 


2,503 19 8 


159 0 0 


_ 


- 


170,079 10 10 


26,093 18 4 


5,500 0 0 


- 


100 0 0 


22 0 7 


_ 


- 


2,480 8 4 


149 4 1 


_ 


- 


4,250 0 0 


1,400 7 8 


_ 


- 


51,000 0 0 


8,482 1 9 


_ 


- 


1,515 8 5 


77 7 9 


_ 


- 


15,404 5 8 


2,011 10 9 


2,093 7 4 


- 


1,203 8 0 


75 19 9 




- 


270 17 2 


IS 7 0 


_ 


- 


3,185 10 5 


415 14 9 


_ 


- 


099 13 0 


42 2 3 


_ 


- 


1,243 1 8 


74 15 8 


_ 


- 


252 13 0 


50 6 11 


_ 


- 


14,305 4 7 


2,369 16 11 


2,446 1 1 


- 


5,134 3 4 


711 8 5 


_ 


- 


1,028 2 5 


58 0 6 


_ 




1,471 10 2 


348 5 0 




- 


290 15 11 


327 10 6 


_ 


- 


14,000 0 0 


347 18 4 


_ 


- 


708 14 5 


42 7 2 


- 


- 


508 3 6 


30 11 4 


_ 




20,208 5 9 


2,924 19 4 


2,000 0 0 




4,599 8 l 


343 15 0 




- 


051 8 3 


39 3 4 


_ 


- 


8,409 10 4 


499 3 0 


_ 


" 


4,772 4 7 


860 5 4 


" 



NAME OP PARTY. 



PURPOSE OP LOAN. 



1038 

1043 

1097 

1179 

1186 

1307 

1217 



1010 

1021 

1029 

1209 

1219 

1178 

1180 



1012 

1022 

1031 



1035 

1042 

1047 

1032 

1210 

1211 

1213 

1218 

1220 



1017 

1033 

1040 

1041 
1215 
1019 



| Commissioners of 
Public Works, 
Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto,' 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 



Drain ago, Ac. — continued. 

Camcloon District, 

Castlebar Lakes District, . 
Carbury Mill Stream District 
Carrowmore Lakes District, 
Clonlost District, 

Cappagh District, 

Comogue District, 

Castlebernard District, 
Cavetown District, 

Currogha District, 

Coolaney District, 

Castlemartyr District, 

Croghan District, 

Crosslough District, 

Cahore District, 

Derrylin District, 

Drumbominy District, 
Dungolinan District, 

Deel District, 

Dunkellin District, 

Dunmore District, 

Derryliolmes District, 

Drumdiff District, 

Dunmoran District, 

Eslin District, . 

Fergus District, . 

Foranwell District, 

Fane District, 

Gorteen District, 

Garr District, 

Glyde District, . 

Glenaritf District, 

Hind District, . 

Hermitage District, 

Heodford District, 

Inny District, 

Kilbride District, 

Kilmurry District, 

Kill District, 

Kilcoek District, . 

Kinmeen District, 

Kilmaganny District, 

Killinror District, 

Kilmaine District, 

Kilbeggan District, 

Kilmannock District, 

Keenagh District, 

Louglr Neagh District, 

Leesboro’ District, 

Longford District, 

Lorrka District, 

Lough Gara District, . 

Lough O ugh ter District, 

Lough ans District, 

Lough Crew District, . 

Lough Comb District, 

Lough na Saggart District 
Lough Dalla District, 

Lavally District, 

Lough Mask District, 

Lisduff District, 

Lough Lannaglr District, . 
Miles and 'l'emplebryau District, 
Mullawn District, 

Moyour District, 

Mullafavry District, 

Maghera District, 

Moyne and Crosspatrick District, 
Monivea District, 

Nobber District, 

Owenlceagh District, . 

Oran hill District, 

Owenabrockagh District, 

Quin District, 

Red Bog District, 

Ratooragh District, . 

Rinn and Blackriver District, 
Rath or Clooneen District, 

Sb an drum District, . 

. Sow District, 

* Shanagolden District, 
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Interest 
accrued within 

the Year, 


TOTAL. 


REPAYMENTS. 


Principal. 


Interest. 


£ s. 


d. 


£ s. 


d. 


£ s. 


d. 


£ s. 


<1. 


6 2 


3 


258 13 


0 


92 5 


4 


20 8 


8 


131 8 


10 


459 6 


O 


277 7 


7 


181 18 


0 


15 14 


8 


503 4 


7 


02 6 


4 


40 15 


7 


21 4 


3 


409 19 


0 


134 10 


7 


59 8 


0 


09 14 


9 


2,110 2 


0 


200 9 


3 


17G 1 


n 


- 




14,921 10 


1 


8,729 8 


1 


1,050 2 


0 


83 18 


5 


3,202 7 


2 


030 9 


8 


238 12 


8 






6,729 4 


8 






1,835 7 


1 


59 19 


8 


2,041 0 


8 


93 13 


1 


172 8 


8 


6 9 


3 


239 2 


11 










147 1 


11 


4,951 14 


9 


167 13 


10 


419 15 


2 


161 3 


7 


5,220 3 


5 


127 13 


4 


280 3 


5 


99 11 


0 


3,477 10 


7 


279 7 




291 5 


2 


10 5 


4 


304 10 


0 


10 3 


8 


12 10 


0 


59 16 


0 


1,017 0 


3 


1,020 3 


0 


142 10 


0 


3 5 


10 


382 1 




2 17 


2 


82 1 


6 


8 2 


9 


301 7 


3 


45 12 


3 


24 10 


0 


211 1 


8 


7,405 3 


0 






1,000 17 


7 


378 18 


3 


12,147 8 


0 










020 9 


1 


44,304 19 


4 


26,793 3 


2 






1,242 17 


10 


40,573 7 


0 


734 8 


5 






170 6 


11 


6,401 15 


7 


1,232 8 


2 


527 13 


2 


122 4 




4,161 10 


7 


220 8 


8 


314 17 


10 


143 15 


0 


4,910 9 


11 


285 4 


7 


397 6 


1 


243 10 


3 


8,574 8 


4 


842 3 


0 


641 2 


3 


1,383 12 


4 


53,441 10 


6 


302 4 


0 






90 0 


7 


3,388 12 


11 


327 1 


1 


277 10 


5 


3 4 


0 


217 12 


9 






118 0 


8 


08 0 


1 


2,323 10 


9 


105 14 


5 


176 12 


1 


94 4 


1 


3,340 3 


3 


320 0 


10 


278 14 


6 


167 8 


1 


12,460 8 


1 










01 9 


4 


2,159 17 


6 


— 








- 




13,201 12 


11 


- 




2,551 12 


11 


7 12 


0 


261 7 


1 


16 5 


5 


19 14 


4 


22 0 


0 


832 5 


4 


150 19 11 


. 04 0 


9 


1,408 17 


7 


01,075 3 


8 










63 18 


4 


4,003 18 


0 


71 18 


7 


53 18 


4 


18 18 


9 


679 13 


4 


89 19 


0 


56 8 


5 


18 3 


0 


1,018 3 


0 


198 0 


0 


18 8 


0 


48 12 


2 


1,734 7 


5 


225 0 


1 


144 6 


4 


6 3 


5 


227 8 


1 


32 17 


8 


18 14 11 


111 13 


10 


7,111 13 


8 


15 12 


2 


111 13 


10 






25,731 2 


9 






0,784 1 


2 


141 7 


1 


5,645 2 


6 






773 18 


9 


205 14 


8 


29,211 8 


3 


19,818 9 


4 






123 10 


7 


4,403 10 


9 


- 




380 13 


4 


251 8 


0 


9,033 8 


7 


- ■ 








5,094 18 


0 


200,878 4 


1 


— 








_ 




2,578 12 


5 


- 




531 1 


0 


1,099 18 


11 


40,327 4 


6 


— 








55 2 


8 


2,769 16 


10 


649 19 


3 


320 10 


10 


058 5 


6 


23,915 7 


1 


- 




- 




3,067 3 


0 


92,740 14 


5 


- 




- 




49 2 


8 


1,577 10 


6 










81 4 


3 


2,744 10 


6 


100 3 


3 


240 10 


9 


5,734 16 


2 


208,008 5 


4 


80 0 


0 


- 




3 0 


8 


120 7 


8 






— 








2,704 10 


4 


310 12 


0 


224 7 


0 






5,710 7 


8 


- 




1,400 7 


8 


1,098 19 


3 


61,181 1 


0 


35 0 












1,639 0 


9 


140 0 


LI 










20,060 9 


9 


13,039 0 


8 


2,511 16 


9 






1,378 18 


9 


109 12 


8 


115 10 








289 4 


2 


270 17 


2 


18 7 


0 


261 11 


0 


3,802 16 


2 


879 2 


8 


070 6 


5 






702 4 


0 


129 8 


9 






87 8 


1 


1,355 5 


5 


177 12 11 


112 3 








311 9 


3 
















7 


11,030 0 












0,010 12 


6 






480 0 










7 


.103 0 


4 










1,834 15 


6 


1,031 0 


0 


247 8 












1(19 18 














2 


1,707 19 


8 


783 7 


2 






767 9 


0 


88 5 


1 






16 10 


4 


505 5 


2 


18 0 


5 










20.889 2 10 
















7 


024 10 












712 5 


3 


30 10 








260 17 


.1 


9,109 17 


9 


700 3 








158 19 


7 


5,791 9 


6 











BALANCE 










outstanding, December 31, 1857. 


Over- 


No. 










payments. 


of Loan. 




Principal. 


Interest. 










£ s. a. 


£ s. 


d. 


£ s. d. 






145 19 6 


_ 




_ 


914 












921 




454 2 8 








970 




271 17 1 


4 3 


4 




973 




1,733 11 3 








980 




4,030 0 0 


_ 




_ 


1013 


Remitted, 


2,333 4 10 


_ 




_ 


1024 


Prin.. M,7i0 U. Id. 


4,893 17 7 


- 




_ 


1038 




1,774 18 11 


- 




_ 


1043 




194 5 9 


44 17 






1097 




4,364 5 9 


_ 




_ 


1179 




4,812 6 8 


- 




_ 


1180 




2,000 17 10 


_ 




_ 


1207 




341 16 4 








1217 




448 12 5 
297 2 10 


5 8 


0 




007 

974 


^ _ Remitted, 


280 19 0 






_ 


970 




8,335 12 0 


08 12 


11 


_ 


1010 




11,496 17 4 
12,060 9 7 


050 10 


8 


_ 


i021 




4,905 0 


7 


- 


1020 


^ ^ Remitted, 


38,750 9 11 


7,088 8 


8 


- 


1209 


4,781 14 3 








1219 




3,626 4 1 


- 




_ 


1178 




4,283 19 3 


- 




- 


1180 




7,091 2 7 


— 




_ 


919 




45,828 18 4 


7,810 8 


2 


_ 


908 




2,784 1 0 


- 




_ 


078 




95 15 6 


8 10 


7 


_ 


1252 




2,041 4 3 








908 




2,741 7 11 








969 




12,293 0 0 


107 8 


1 




1004 




1,845 4 4 


314 13 


1 




1423 




10,050 0 0 








017 




225 7 4 








922 




617 4 8 








1080 




44,500 0 0 


0,575 3 


8 




1027 




3,928 1 7 








900 




533 5 11 








902 




801 19 6 








910 




1,305 2 0 








968 




175 15 0 








975 




0,984 7 8 








979 




19,947 1 7 








1012 




4,243 4 11 


027 18 


10 


- 


1022 




5,940 19 3 


3,451 19 


8 


- 


1031 


Prin., ^19, 518*11. <{. 


3,707 18 9 


369 3 


8 


— 


1098 


8,100 17 4 


1,472 11 


3 




1208 




182,000 0 0 


24,878 4 


1. 




889 




2,047 11 5 








972 




35,000 O 0 


5,327 4 


6 


— 


1007 




1,655 0 0 


138 0 


9 


- 


1008 


Remitted 


20,917 0 0 


2,998 7 


1 


— 


1023 




78,500 0 0 


14,240 14 


5 




1032 




1,494 0 0 


83 10 


5 




1035 




2,397 16 5 








1042 




170,099 1 0 10 


31,828 14 


6 




1047 




100 0 0 


25 7 


3 




1082 




2,103 15 10 








1210 




4,250 0 0 








1211 




60,904 13 11 


10,181 1 


O 




1213 




1,309 2 0 


— 




— 


1218 




5,118 0 4 


- 




- 


1220 


Prla., ^£13,039^ 0». 0* 


1,153 15 10 


— 




— 


904 










913 




2,300 7 9 


0 10 


4 




1017 




570 4 9 








1083 




1,065 8 9 








1040 




252 13 9 


58 15 


6 




1041 




5,120 19 1 








1215 




5,134 3 4 


390 2 


0 




1010 


Prin., £10,375 U. Id. 


924 10 1 








897 




440 16 2 


116 10 


7 




1003 


Remitted PrIo.,£I,Mt. 


120 17 8 


4 0 


8 




1015 




12,232 0 4 








903 




615 8 0 








804 




400 3 1 






— 


898 




22,208 5 9 


3,030 17 


1 


- 


906 




3,974 .17 9 






- 


1028 




014 12 0 








016 




7,053 12 7 






- 


018 




4,772 4 7 


1,019 4 11 




020 





E 
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APPENDIX TO TWENTY-SIXTH REPORT OF THE [1857. 

(A. 2.) — A Statement of Loans made by the 



No. 


NAME OF PARTY. 


PURPOSE OF LOAN. 


payments. 


BALANCE 

outstanding, January 1, 1857. 


Amount 
issued within 
the Year, 


Principal. 


Interest. 






Drainage, &o. — continued. 


£ S. d. 


£ s. d. 


£ s. d. 




906 


Commissioners of 














Public Works, 


Shandon District, .... 






37 6 0 




1006 


Ditto, 


Strokestown District 




16,119 19 8 


4,403 1 5 




1 014 


Ditto, 


Shrule District, 




23,864 0 0 


4,015 12 8 




1026 


Ditto, 


Shinrone District, .... 




4,544 3 1 


580 7 8 




1048 


Ditto, 


Saleen Lough District, 




2,918 19 1 


177 10 10 




977 


Ditto, 


Tawnawoggawn District, 




941 9 5 


56 1 10 




1009 


Ditto, 


Turloghmore District, 




18,626 10 2 






1189 


Ditto, 


Templemore District, 




3,178 3 2 


64 12 0 




1039 


Ditto, 


Wilkinstown District, 


- 


1,275 6 1 


70 14 2 




1484 


Ditto, 


Wottonstown District, 


- 


202 13 0 


25 13 0 




895 


Ditto, 


Youghal District, .... 




19,485 0 0 


3,306 0 4 


3,341 0 0 








230 2 8 


1,516,252 17 6 


205,619 10 1 








Deduct Transfers, 






- 








£ 


230 1 2 8 


1,516,252 17 0 


205,619 16 1 


110,678 12 8 



Principal Remitted, pursuant to Act 10 Sc 17 Vic. o. 130 sec. 7 
Nett Repayments, 



ffice of Public Works, Dublin, 26th February, 1858. 



(A 3.) — SHANNON 



Statement of Loans by tbe Commissioners acting in execution of the Provisions of the Act 2 & 3 Viet., 

on Account up to the 



COUNTIES. 


Amounts certified. 


Repayments. 


Total- 

Repayments. 


Principal. 


Interest. 


Principal and 
Interest. 


In former 


In the Year 
1857. 


Limerick, 

Limerick, County of the City, . 
Clare, . . . . 

Tipperary, North Riding, 
Tipperary, South Riding, 
Galway, 

King’s County, . 

Westmeath, 


£ !. d. 

7,794 13 4 
2,051 3 7 
19,089 5 3 
13,495 11 1 
6,250 19 5 
39,071 3 3 
13,492 7 7 

26.000 3 3 

20.000 0 0 


£ s. d. 
1,517 3 5 
438 8 0 
2,828 15 7 
2,026 19 4 
875 14 7 
5,948 1 0 
1,808 10 2 
3,988 10 11 
2,922 8 1 


£ s. d. 
9,311 10 0 
2,489 11 7 
21,918 0 10 
15,522 10 5 
7,126 14 0 
43,019 4 3 
15,300 17 9 
29,988 14 2 
22,922 3 1 


£ s. d. 
0,311 10 9 
2,489 11 7 
21,018 0 10 
15,522 10 5 
7,120 14 0 
45,010 4 3 
10,300 17 0 
20,988 14 2 
22,922 3 1 


1 1 i 1 1 1 1 1 1 “ 


£ s. d. 
0,311 16 9 
2,489 11 7 
21,918 0 10 
15,522 10 5 
7,126 14 0 
45,019 4 3 
15,300 17 9 
29,088 14 2 
22,922 3 1 



Office of Public Works, Dublin, February 26, 1868. 



(A 4.)- 



4 

24 

53 

8 

13<fc 1 
28 

113 ) 
40 ,52 

43, 92 

87 

61 

70 

96 

106 

123 

139 



■A Statement of Outstanding Loans made by tbe late « Commissioners for tbe Issue of Loans 
Amount of Principal and Interest due upon each on the 1st January, 1857, the Interest since 



NAME OF PARTY. 



County Meath, 



PURPOSE OF LOAN. 



For Karan Turnpike Road, . 



j PortumnaBridgeCommissioner^ Building a Bridge over the Shannon, 



Commissioners of Wide Streets to improve Cork City, 
Mayo County, 

Kilkenny County, 

Galway Town, 



To improve Court-House at Castlebar, 
and Ballinrobe, 

For Causeway at Thomastown, and 
Road, Castlecomer to Ballinakill, . 
Y ^ own > • ■ I Portico for Court-House, 

Commissioners for Wellesley Bridge across the Shannon helow Thomond. 
It. H. Maunsell, . . . Canal at Plassv. Cnnntv T.imariolr 



R. H. Maunsell, 

N. D. Crommehn, . ( xo improve an Estate, County . 

Commissioners for a Bridge across the Shannon at Athlunkard, 
Limerick City, . . | Road, Limerick to Tarbert, . 

Commissioners for a Bridge at Toughal, 



Canal at Plassy, County Limerick, . 
To improve an Estate, County Antrim, 



Total, 



Office of Public Works, Dublin, February 26, 1858. 



BALANCES 

outstanding January 1, 1857. 


Principal. 


Interest. 


£ S. d. 


£ s. d. 


6,000 0 0 


178 10 , 5 


1,528 17 6 


- 


13,700 0 0 


15,168 6 7 


225 6 5 


1S6 5 8 


208 18 7 


59 5 4 


0 18 2 


0 1 4 


55,384 12 4 


12,517 12 11 


912 19 10 


758 5 6 


10,000 0 0 





6,000 0 0 


6,968 13 1 


86 10 4 


76 18 1 


10,000 0 0 


9,084 7 3 


104,048 3 2 


44,998 6 2 
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Commissioners of Public Works, &c. — continued. 
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Interest 
accrued within 

the Year. 


TOTAL. 


REPAYMENTS. 


BALANCE 

outstanding, December 31, 1857. 


Over- 

payments. 


No. 

of Loan. 


— 


Principal. 


Interest. 


Principal. 


Interest. 




£ s. d. 


£ s. d. 


£ s. d. 


£ s. d. 


*6 s. d. 


£ s. d. 


£ s. d. 








19 7 1 


077 1 9 


55 10 2 


50 13 1 


604 12 0 












-■ 


20,523 1 1 


14 19 11 


4,403 1 5 


16,104 19 9 


_ 


_ 








- 


32,589 11 11 


22,141 19 2 


4,015 12 8 


6,432 0 1 


_ 






Remitted 




151 7 8 


5,275 18 5 


0 8 11 


731 15 4 


4,543 14 2 












97 4 11 1 


3,193 14 10 


961 3 4 


274 15 9 


1,957 15 9 












29 0 7 


1,020 11 10 


175 12 0 


85 2 5 


765 10 11 












290 1 3 


18,922 11 5 






18,020 10 2 


296 1 3 










105 17 6 


3,348 13 2 






3,178 3 2 


170 10 0 




1189 






38 17 7 


1,390 17 10 


153 10 9 


115 11 9 


1,121 9 4 






1039 






0 15 3 


235 1 9 






202 13 0 


32 8 9 










" 


20,082 0 4 


15,770 0 0 


8,300 0 4 


7,000 0 0 


- 


- 


895 






40,449 18 3 


1,885,001 4 1 


169,274 11 0 


07,355 8 0 


1,463,089 8 11 


194,714 6 10 


202 13 4 








131 8 10 


131 8 10 


- 


131 8 10 


- 


" 


- 








46,318 9 5 


1,884,809 15 3 


169,274 11 0 


67,223 19 8 


1,463,089 8 11 


194,714 5 10 


| 202 13 4 








and Interest Written off, 


133,068 1 0 


4,150 15 5 


















35,306 10 0 


53,073 4 3 


















88,379 14 9 













John Trimmer, Accountant. 



NAVIGATION. 



cap. 61, showing the Total Amounts certified to Grand Juries and to Individuals, and the Repayments 
31st December, 1857. 



COUNTIES — continued. 


Amounts certified. j 


Repayments. 


Total 

Repayments. 


Principal. j 


Interest. 


Principal and 
Interest. 


In former 


In the Year 
1857. 


Mayo, .... 
Sligo, .... 
Roscommon, . 

Leitrim, 

Loans, account of Counties, . 
Ditto, Individuals, . 

Total, . £ 


£ s. d. 
5,000 0 0 1 
5,181 2 1 

70.181 2 1. 

39.181 2 1 


a .. , 

709 1 0 
700 9 4 
15,940 8 6 
8,402 3 4 


£ 8. d. 

6,709 1 0 
5,947 11 5 
92,121 10 7 
47,643 5 5 


£ S. d. 
5,709 1 0 
5,947 11 5 
87,495 15 4 
43,917 17 1 


£ 8. d. j 

2,753 4 7 
1,730 3 7 


£ .8. d. 

5,769 1 0 
5,947 11 6 
90,248 19 11 
45,054 0 8 


272,788 13 0 
9,480 2 11 


48,292 8 9 
388 8 3 


321,081 1 9 
9,808 11 2 


312,720 18 2 
9,053 2 5 


4,480 8 2 


317,219 0 4 
0,053 2 5 


282,268 15 11 


48,080 17 0 


330,949 12 11 


321,783 0 7 


| 4,480 8 2 j 320,272 8 0 



John Trimmer, Accountant. 



out of tbe Consolidated Fond,” pursuant to tbe Act 57 Geo. 3, c. 34, and subsequent Acts; showing the 
accrued, the Repayments within the Year, and the Balances outstanding on 3 1st December, 1857. 





Interest 
accrued 
within 
the Year. 


TOTAL. 


REPAYMENTS. 


BALANCES 

outstanding December 31, 1857. 


No. 

of 

Loan. 


— 


Principal. 


Interest. j 


Principal. | Interest. 


£ s. d. 
180 0 0 

11 6 0 
10 9 0 
2,215 8 0 

240 0 0 
4 6 6 
400 0 0 


£ s. d. 
6,358 10 5 

1,528 17 6 

28,868 6 7 

422 17 1 

278 12 11 
0 19 6 i 
70,117 13 3 ! 
1,671 5 4 
10,000 0 0 
13,208 13 1 
167 14 11 
19,484 7 3 


£ 8. d. 


£ 8. d. 
179 19 11 

6,000 0 0 


£ s. d. 
6,000 0 0 

1,528 17 6 

13,700 0 0 

225 6 5 

208 18 7 
0 18 2 
55,384 12 4 
912 19 10 
10,000 0 0 
6,000 0 0 
86 10 4 
10,000 0 0 


£ s. d. 
178 10 6 

15,168 6 7 

197 10 8 

69 14 4 
0 14 
8,733 0 11 
758 5 6 

7,208 13 1 
81 4 7 
9,484 7 3 


fst 

(53 

8 

(13& 
< 28 
(113 

40,52 

43,92 
87 ! 
61 : 
70 

96 ! 
106 
123 
139 




3,061 8 6 


152,107 17 10 


- 


6,179 19 11 


104,048 3 2 


41,879 14 9 


— 


John Trimmer, Accountant. 



E 2 
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APPENDIX TO TWENTY-SIXTH REPORT OF THE [1857. 

(A 5.)— GRANT 



An Account showing the Receipts and Expenditure of the Commissioners 



RECEIPT. 


£ s. d. 


£ s. d. 




To Balance brought from last Account, .... 


— 


1,686 4 0 




To Amount recovered, in reduction of Balances : — 








Act 1 A 2 Wm. IV., cap. 33, .... 


0 14 10 






Act 1 & 9 Viet., cap. 21 & 1, 


66 18 3 










67 13 1 








£1,753 17 1 





Office of Public Works, Dublin, February 26, 1858. 



(A 6.) — RIVER 
Acts 5 & 6 Viet., c. 89; 9 Viet., c. 4; 



An Account of the Receipts and Expenditure of the 



No. of 
Final 



NAME OF DISTRICT. 



Received for carrying on the Works. 



Commissioners of 
Public Works 
Loan Fund. 


Other Receipts. 


TOTAL. 


£ s. d. 


£ S. d. 


£ s. d. 


11,881 0 0 


59 7 6 


11,940 7 6 


3,013 15 2 


— 


3,013 15 2 


2,000 0 0 


35 13 7 


2,035 13 7 


865 8 1 




865 8 1 


7,927 12 9 





7,927 12 9 


2,500 0 0 


— 


2,500 0 0 


5,662 0 0 


14 0 1 


5,676 0 1 


5,000 0 0 


10 0 0 


5,010 0 0 


3,271 8 7 


- 


3,271 8 7 


700 0 0 


— 


700 0 0 


6,500 0 0 


4 5 4 


6,504 5 4 


33,000 0 0 


136 6 11 


33,136 6 11 


4,500 0 0 


114 4 11 


4,614 4 11 


3,617 0 0 





3,617 0 0 





542 17 9 


542 17 9 


5,500 0 0 


1,460 19 11 


6,960 19 11 


2,693 7 4 





2,693 7 4 


2,446 1 1 





2,446 1 1 


2,000 0 0 


— 


2,000 0 0 





209 15 0 


209 15 0 


5,209 19 3 





5,209 19 3 


3,341 0 0 


5 0 0 


3,346 0 0 


111,628 12 3 


2,592 11 0 





172 

184 

19 

114 

138 

38 

164 



79 

36 

18 

41 

105 

160 

11 

68 

43 

32 

174 

183 

193 

176 

61 

10 

20 



1. Works Account. 



Ballyco: 



mnell, 



To Brosna (Ferbane), 
Ballyteigue, 

Balia, 

Ballinamore and 
Gappagh, 

Clonakilty, 
Cnstlebernard, 
Dunkellin, 

Dun mo re, 

Fergus, . 

Glyde, . 

Hind River, 

Inny, 

Kilhmor, 

Kilbeggan, 

Kilcock, 

Keenagh, 

Longford, 

Lougli Neagh, 
Lough Oughter, Ac., 
Lough Gara, Ac.. 
Lough Mask, Ac.; 
Lough Corrib, Ac., 
Lough Lannagh, 
Monivea, 

Rinn, Ac., 
Strokestown, 
Shrule, 

Toughal, 



Total Receipts — Drainage Works, . 
Carried forward, . 



114,221 3 3 
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1857.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 37 

LOANS. 

of Public Works, in the year ended 31st December, 1857. 



EXPENDITURE. 


£ i. d. 




By Balance carried to next Account, ...... 


1,753 17 1 






£1,753 17 1 





John Trimmer, Accountant. 



DRAINAGE. 

8 & 9 Viet., c. 69 ; and 10 & 11 Viet., c. 79, &c. 



Commissioners of Public Works, in the Year ended 31st December, 1857. 



No. of 
Final 
Notice. 


NAME OF DISTRICT. 


Expenditure 

Works. 


. 

Interest 
chargeable on 
Moneys provided 
for carrying 
on the 
Works. 


TOTAL. 


— 




EXPENDITURE. 


£ s. 


d 


£ S. 


d. 


£ 8. 


d. 


£ t. d. 




By Balance from 31st December, 1857, . 


— 




— 




— 




161,890 3 1 




1. Works Account. 
















27 


By Brosna (Eerbane), 


5,161 17 


5 


2,631 10 


6 


7,793 7 


11 




62 


Bally teigne, .... 


58 0 


8 


— 




58 0 


8 




172 


Balia, .... 


162 16 


0 


— 




162 16 


0 




184 


Ballinamore and Ballyconnell, 


5,036 14 


9 


5,401 11 


3 


10,438 6 


0 




19 


Cappagh, . . . . 


440 13 


11 


— 




440 13 It 




114 


Clonakilty, .... 


18 19 


0 


— 




18 19 


0 




138 


Castlebernard, 


86 5 


11 


— 




86 5 11 




38 


Dunkellin, .... 


641 17 


3 


626 5 


6 


1,268 2 


9 




164 




2,681 19 


1 


1,242 17 


10 


3,924 16 


11 




65 


Pergus, .... 


4,895 6 


7 


1,383 12 


4 


6,278 18 


11 




8 


Glyde, .... 


210 9 


9 


— 




210 9 


9 




79 




111 7 


1 


— 




111 7 


1 




36 


Inny, .... 


2,176 6 


7 


1,437 12 


11 


3,613 19 


6 




18 




284 6 


9 


— 




284 6 


9 




41 


Kilbeggan, .... 


466 14 


0 


296 11 


1 


763 5 


1 




105 




64 14 


8 


— 




64 14 






160 


Keenagh, .... 


1,193 11 


4 


251 8 


0 


1,444 19 


4 




11 


Longford, .... 


983 3 


3 


1,158 10 


2 


2,141 13 


5 




68 




8,002 12 


0 


6,054 12 


9 


14,057 4 


9 




43 


Lougli Ougnter, &c.,' . 


2,105 4 


5 


3,104 12 


10 


5,209 17 


3 




32 




1,189 2 


10 


674 0 


6 


1,863 3 


4 




174 


Lough Mask, <kc., 


1,416 8 


7 


1,698 19 


3 


3,115 7 10 




183 


Lough Corrib, &c., . 


3,961 16 


10 


5,734 16 


2 


9,696 13 


0 




193 


Lough Lannagh, 


152 15 


0 


— 




152 15 






176 




37 11 


9 


— 










61 




2,410 11 


4 


705 17 


9 


3,116 9 


1 




10 


Strokestown, . 


41 2 


5 


— 




41 2 


5 




82 


Shanagolden, . . 


— 




158 19 


7 


158 19 


7 




20 


Shrule, . 


228 13 


1 


— 




228 13 






44 


Yonghal, . 


156 5 


5 


— 




156 5 


5 






Sundry small payments on Districts 




















122 11 


3 


— 




122 11 


3 


i 




Incidental Account, . 


27 17 


5 


— 




27 17 


5 








£44,527 16 


4 


32,561 18 


5 


77,089 14 


9 





Total Expenditure — Drainage Works, 



77,089 14 9 



Carried forward, 



238,979 17 10 



Printed image digitised by the University of Southampton Library Digitisation Unit 




APPENDIX TO TWENTY -SIXTH REPORT OR THE 



[1857. 

(A 6.) — RIVER 
Acts 5 & 6 Yict., c. 89 ; 9 Viet., c. 4 ; 



An Account of the .Receipts and Expenditure of the Commissioners 



RECEIPT — continued. 

Brought forward, 

2. Liability Account. 



£ s. d. 

114,221 3 3 



To Amounts received from Counties and out of general recoveries under 
Awards to pay off Debentures, <5rc., &c., on the following Districts, viz. : — 



Ballyconnell, 



To Ardee, . 

Balia, 

Ballinamore and 
Cappagh, 

Castlebernard, 

Duuhellin, 

Dunmore, 

Fane, 

Fergus, 

Irmy, 

Killimor, 

Kilbeggan, 

Longford, 

Lough 0 ugh ter, 

Lough Neagh, 

Lough Mask, &c._ 

Lough Corrib, <fcc., 

Lough Lannagh, 

Moyne and Crosspatrick, 
Monivea, 

Shrule, 



. 515 17 3 

17 18 2 
300 0 0 
2,396 0 0 
1,026 18 1 
. 1,913 4 10 

734 8 5 
4,659 0 4 
302 4 0 
362 1 1 
786 1 6 
500 0 0 
679 3 9 
808 11 3 
4,256 17 0 
35 6 1 
80 0 0 
29 1 11 
256 8 0 
1,083 17 6 
471 4 8 



Total Receipt — Liability Account, 
To Balance to next Account, 



21,214 3 10 
166,862 1 5 



£ 302,297 8 6 



Office of Public Works, Dublin, February 26, 1858. 



(A 7.)— LAND IMPROVEMENT 



An Account showing the Receipts and Disbursements of the 



To Balance brought from last Account, ...... 

Amount received from Proprietors in repayment of preliminary expenses, &c., . 



Balance carried to next Account, 



612 0 1 
332 3 9 



944 3 10 
10 8 1 



Office of Public Works, Dublin, February 26, 1858. 
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DRAINAGE — continued. 

8 & 9 Viet., c. 69; and 10 & 11 Viet., c. 79, &c. 
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of Public Works, in the Tear ended 31st December, 1857 — continued. 



EXPENDITURE— continued. 

Brought forward, . 

2. Liability Account. 

By Amounts paid in reduction of Loan and 
Interest, 

By Ardee, 

Brosna, 

Balia, 

Ballinamore and Ballyconnell, 
Cappagb, . 

Castlebernard, 

Dunkellin, . 

Dunmore, . 

Pane, 

Fergus, 

Inny, 

Killimor, . 

Kilbeggan, . 

Longford, . 

Lough Gara, &c., . 

Lough Oughter, &c., 

Lough Neagh, 

Lough Mask, &c., . 

Lough Oorrib, &c., 

Lough Lannagh, 

Moyne and Crosspatrick, 

Monivea, . 

Shrule, 



Loans 
paid off. 


Interest, &c., 
paid with Moneys 
received under 
Award. 


Total. 


— 


£ s. d. 


£ s. d. 


£ s. d. 


£ ' s. d. 








238,979 17 10 


500 0 0 


5 17 3 


505 17 3 




7,500 0 0 





7,500 0 0 







17 18 2 


17 18 2 




300 0 0 


68 5 1 


368 5 1 




2,000 0 0 


376 12 11 


2,376 12 11 




1,000 0 0 


6 18 1 


1,006 18 1 




1,500 0 0 


413 4 10 


1,913 4 10 




734 8 5 





734 8 5 




4,510 0 0 


58 16 4 


4,568 16 4 




302 4 0 





302 4 0 




2,500 0 0 




2,500 0 0 







786 1 6 


786 1 6 




500 9 0 





500 0 0 




4,500 0 0 





4,500 0 0 




1,500 0 0 





1,500 0 0 




4,000 0 0 





4,000 0 0 




28,200 0 0 


— 


28,200 0 0 




35 6 1 


, 


35 6 1 




80 0 0 





80 0 O' 







29 1 11 


29 1 11 




250 0 0 


1 8 0 


251 8 0 




- 1,054 18 5 


28 19 1 


1,083 17 6 




450 0 0 


107 10 7 


557 10 7 




61,416 16 11 


1,900 13 9 


63,317 10 8 




_ 


_ 


— 


63,317 10 8 








302,297 8 6 



John Trimmer, Accountant: 



PRELIMINARIES. 



Commissioners of Public Works, in the Year ended 31st December, 1857. 



EXPENDITURE. 



By Amount paid into Exchequer in Repayment of Advances, 

By Amount paid for preliminary investigations, Advertising, Scrivenery, <fcc., 



634 16 8 
319 15 3 



£954 11 11 



John Trimmer, Accountant. 
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APPENDIX TO TWENTY-SIXTH REPORT OF THE [1857. 

(A 8.)— SHANNON 
Act 2 & 3 Viet. 



An Account showing the Receipt and Expenditure of the 



To Balance brought from last Account, 

To produce of Mills, Lands, and other Holdings, 

„ Fishery of Weirs, 

„ Tolls, wharfage, <fcc., 

„ Sale of materials, <fcc., . 

„ Gauging and weighing boats, . 

Total Receipts — Shannon Navigation, 

To Boyne, Tyrone, and Maigue Navigations for Balances, on the 
31st December, 1857, transferred to this Account, 



£ s. 


d. 


926 2 


8 


563 17 


4 


1,741 7 


11 


33 16 


3 


3 5 


6 


- 



£ s. d. 


£ s. d. 




8,317 17 4 


3,268 9 8 




454 9 9 






3,722 19 5 




£12,040 16 9 



Office of Public Works, Dublin, February 26, 1857. 



(A 9.)— PARLIAMENTARY 



An Account showing the Receipt and Expenditure of the Commissioners 



RECEIPT. 



£ s. 



To Balance, ...... 

1. Salaries and Incidents of Office: — 

Issued from H.M. Exchequer on account of Vote, 
Law Costs recovered, . . 

Registration Fees, . 

Sundry Receipts and re-lodgments, 



2. Public Buildings : — 

Issued from H.M. Exchequer on account of Vote, 
Sundry Receipts, Rents, Sale of Old Stores, &c., . 



Carried forward, . 



£ s. d. 


£ s. d. 


- 


12,279 7 2 


20,000 0 0 




108 9 8 




3 16 8 




77 5 11 


20,189 12 3 




38,781 0 0 




852 2 6 




39,633 2 6 


32,468 19 5 
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Commissioners of Public Works, in tRe Tear ended 31st December, 1857. 



EXPENDITURE. 



By Amount expended, viz.: — 

Awarded for Purchase of Land, 
Rents, 

Gauging and weighing boats. 
Salaries and allowances, 
Maintenance and repairs, 
Taxes, 

Miscellaneous, 



Total Expenditure — Shannon Navigati 
Balance to next Account, 



289 9 9 
16 11 10 
1 5 6 
1,247 18 2 
1,522 8 10 
20 3 1 
146 4 6 



3,244 1 8 
8,796 15 1 



U 12,040 16 



Joiix Trimmer, Accountant. 



VOTES AND GRANTS, 



of Public Works, for the Tear ended 31st December, 1857. 



EXPENDITURE. 




£ 


s. 


d. 


£ s. 


d. 


£ «. 


d. 


1. Salaries and Incidents of Office : — 


















By Salaries of the Board and Establishment, 




17,937 


6 


2 










Law Expenses, .. . . 




214 


4 


6 










Travelling Expenses, 




1,202 


4 


8 










Progress Inspections, 




947 


16 


10 










Incidents, including Coals, &c., . 




327 


6 


11 










Ditto “Piers and Harbours,” 




502 


10 


6 










Ditto Maintenance of Roads, 




547 


4 


4 


21,678 13 


5 






Salaries and Incidents of Fisheries : 
















By Salaries of two Inspecting Commissioners, 




1,100 


0 


0 










Travelling Expenses, 




209 


2 


1 










Incidents, 




09 


4 


9 










2 Public Buildings : — 










1,408 6 


10 


23,087 0 


3 


By Repairs of Buildings, Furniture^ <fcc. : 


















Agricultural Statistics Office, 




139 


9 


2 










.Charitable Bequests Office, 




151 


2 


9. 










Coast Guard Stations, . , 




163 


2 


5 










, Commissariat Office, 




91 


9 


4 










Contingencies, ... . 




61 


5 


0 










Custom House, Dublin, including Board of Works, Poor 
















Law, Inland Revenue Offices, Ac., 




1,437 


16 


0 










Custom Houses, Ireland, . 




170 


3 


3 










Custom House, Quay Walls, Cork, 




2,000 


0 


0 










Draw Bridges on North Wall, Dublin, 




98 


8 


1 










Dublin Castle, . . . 




8,261 


11 


2 










Excise Stores, Dublin, 




32 


7 


3 










Four Courts, .... 




1,960 


19 


6 










Four Courts’ Marshalsea, 




345 


0 


1 










Income Tax Office, 




61 


9 


3 










Incumbered Estates Court, &c., . - 




625 


19 


11 










Insolvent Debtors’ Court, 




85 


7 


6 










irishtown Church, 




45 


19 


10. 










Land at North Wall, 




36 


6 


6 










Late Inland Navigation Office, . 




115 


ii 


6 










Lunatic Asylums Commission Office, 




285 


10 


9 










Phcenix Park, Viceregal and other Lodges, 




8,257 


ii 


2 










Post Office, Dublin, 




244 


6 


2 










Record Buildings, . . . 




327 


6 


10 










Royal College of Surgeo.ns, . , 




11 


6 


4 










Royal Hibernian Military School, 




4,106 


18 


1 










Royal Hospital, ..... 




2,931 


18 


2 










Carried forward, . 




32,048 


~6~ 


T 


- 


23,087 0 


T* 



F 
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APPENDIX TO TWENTY-SIXTH REPORT OF THE [1857. 

(A 9.)— PARLIAMENTARY 



An Account showing the Receipt and Expenditure on account of Parliamentary 



RECEIPT — continued. 


£ s. d. 


£ s. d. 


£ s. d. 


Brought forward. 




39,633 2 6 


32,468 19 5 








39,633 2 6 


3. Inland Navigation 








To Tyrone Navigation, 








Rents, .... • 


75 13 6 






Tolls, 


329 6 5 






Sundry Receipts, ...... 


2 1 1 


407 1 0 




To Maigue Navigation, 








Tolls, ........ 


39 11 4 










39 11 4 










446 12 4 


4. Harbours: — 








To Howth Harbour : 








Issued from H. H. Exchequer, Amount of Vote, . 


140 0 0 






Rents, . , . . . 


86 14 10 






Sale of old Boat, ...... 


0 12 0 






To Dunmore Harbour : 




227 6 10 




Rents, . , .... 


60 4 6 






Hues, . . . . 


17 13 5 






Sale of Land, ...... 


280 0 0 






To Donaghadee Harbour : 




357 17 11 




Issued from H.M. Exchequer, Amount of Vote, . 


100 0 0 






Rents, ....... 


7 17 0 










107 17 0 




5. Kingstown Harbotju : — 






693 1 9 


Issued from H. M. Exchequer on account of Vote, 





24,350 0 0 




Harbour Dues, ...... 





1,209 16 8 




Rents, ....... 





222 4 8 




Sale of Plant, <fec., 




12 14 0 










- 25,794 15 4 


Carried forward, . 


- 


- 


99,036 11 4 
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Votes and Grants in the Tear ended 31st December, 1 857 — continued . 



£ 


*■ 


d . 


32,048 


6 


0 


792 


6 


8 


76 


10 


9 


7 


7 


8 


837 


0 


0 


938 


2 


5 


372 


18 


1 


1,164 


3 


2 


322 


16 


2 


94 


7 


4 


117 


14 


9 


4 


19 


11 


356 


4 


0 


442 


12 


9 


800 


0 


0 


500 


0 


0 


800 


0 


0 


1,500 


0 


0 


650 


0 


0 


205 


11 


10 


141 


8 


6 


| 285 15 


5 


30 


18 


4 


2 


1 


1 


45 


2 


4 


57 


16 


2 


20 


0 


0 


200 


0 


0 


18 


2 


5 


680 


0 


0 


6 


1 


2 


17 


15 


9 


20 


6 


8 


8,688 


16 


3 


11,318 


8 


6 


386 


6 


0 


1,588 


8 


8 



EXPENDITURE — continued. 

Public Buildings — continued . 

Brought forward, 

By Royal Irish Academy, 

Stationery Office, 

Store and Yard, City Quay, 

Belfast College, . 

Cork College, 

Galway College, . 

By National Education, Buildings, &c. : — 

Repairs and Works at Offices in Marlborougk-street, and 
Training Departments, .... 

Repairs to Model Agricultural Schools, including Albert 
Training Institution, Glasnevin, 

DistrictModel Schools, including Maritime School, Limerick, 
Repairs to Ordinary National Schools, 

Omagb Minor Model School (Building), . 

By District Lunatic Asylums — Works recommended by the 
Special Commissioners of Inquiry : — 

Belfast Asylum, 

Kilkenny 



Ki llamey 

Mullingar 

Omagh 

Richmond 

Sligo 



(Dublin), 



3. Inland Navigation : — 

By Tyrone Navigation : 

Salaries and Incidents, 

' Labour and Materials, 

Balance transferred to new Account, 

By Maigue Navigation : 

Salary of Collector, 

Labour and Materials, 

Balance transferred to new Account, 



4. Harbours : — 

By Howth Harbour : 

Labour and Materials, .... 

Salary of Harbour Master, 

Purchase Money of Premises paid into H. M. Exchequer, 
Incidents, ..... 

By Dunmore Harbour : 

Purchase Money of Premises paid into H.M. Exchequer, 
Incidents, ...... 



By Donaghadee Harbour : 
Labour and Materials, 
Salaries and Incidents, , 



6. Kingstown Harbour : — 

By New Steamer Wharf, Contract Work (building), 
Stone Materials, Labour included, 

Construction of Iron Bridge, 

Railway Tunnel approaching Pier, 

Ballast supplied, Contract, 

Maintenance, Repairs, ifcc., 

Salaries of Harbour Master, Superintendent, &c., 
Boatmen, Watchmen, &c., 

Incidents and Contingencies, 

Rents and Taxes, . 



35,072 11 7 



1,704 1 4 



21,981 19 
145 2 
854 10 
586 18 
533 15 
158 17 
44 12 



!3,087 0 3 



41,825 9 8 



24,305 15 11 



90,949 5 6 
F 2 
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APPENDIX TO TWENTY-SIXTH REPORT OF THE [1857. 

(A 9.) — PARLIAMENTARY 



Dr. An Account showing the Receipt and Expenditure on account of Parliamentary 



RECEIPT — continued. 


£ s. d. 


£ s. d. 


£ S. d. 


Brought forward, 


- 


- 


99,036 11 4 


6. Convict Prisons : — 








Issued from H.M. Exchequer on accpunt of Yote, . . 




2,500 0 0 










2,500 0 0 


7. Female Convict Prison : — 








Issued from H.M. Exchequer on account of Yote, . 


“ 


10,000 0 0 










10,000 0 0 


8. Philipstown Iron Prison : — 


- 


- 


Nil. 


9. Iron Huts for Convicts at Core and Lusk ': — - 


- 


- 


Nil. 


10. Juvenile Convict Prison, Lusk: — 








Issued from H. M. Exchequer oh account of Yote, . . 


- 


3,683 8 6 








” 


3,6S3 8 6 


11. Central Criminal Lunatic Asylum (Maintenance): — 








Issued from H.M. Exchequer on account of Yote, . . 


— 


— 


712 0 0 


12. Constabulary Depot Barracks, Phcenix Park : — 


-r 


- 


Nil. 


13. Belfast Custom House, Post Office, &c. : — 








Issued from H.M. Exchequer on account of Vote, . 


— 


7^000 0 0 










7,000 0 0 


14. Four Courts Extension : — 


- 


- 


Nil. 


15. Land at North Wall : — 








Proceeds of Sale, ...... 


— 


• TT“ ’ 


1,500 0 0 


16. House of Industry Hospitals 


- 


- 


Nil. 


17. Westmoreland Lock Hospital.:- — 


- 


- 


NiL 






£ 


124,431 19 10 



Office of Public Works, Dublin, February 26, 1858. 



(A 10.)— EMPLOYMENT OF LABOURING 



An Account showing the Receipts and Expenditure of the Commissioners 



RECEIPT. 



To Balance brought from last account, 
To Recoveries on Account of Law Costs, 



Office of Public Works, Dublin, February 26, 1858. 



£ 


s. d. 


2,517 


3 9 


20 


1 7 


£2,537 


5 4 
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1857.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 

VOTES AND GRANTS — continued. 



Votes and Grants in tlie Year ended 3 1st December, 1856 — continued. 



EXPENDITURE — continued. 


£ . 9 . d. 


£ s. d. 


Brought forward, 


— 


— 


6. Convict Prisons : — 

By Repairs of Buildings, Furniture, &c.: 






Smithfield, ...... 

Grangegorman, . . .... 





286 5 8 


— 


125 14 5 


Mountjoy, ...... 


~ 


2,134 12 10 


7. Female Convict Prison: — 






By Works under Contract, ..... 





7,169 19 0 


Labour and Materials, ..... 





1,006 2 7 


Salary of Clerk of Works, ..... 


— 


143 10 0 


Incidents, ....... 


— 


3 16 9 


8. Philipstown Iron Prison: — 






Incidents, .... . . 


— 


— 


9. Iron Huts for Convicts at Cork and Lose : — 






By Works under Contract, ..... 


— 


1,865 11 5 


Stoves, Flues, <fcc., ..... 


— 


36 5 5 


Incidents, . . ... 


— 


2 17 0 


Returned to Convict Board, .... 


— 


300 0 0 


10. Juvenile Convict Prison, Ltjsk : — 






Purchase of Common rights, .... 


— 


2,415 7 6 


Incidents, Law Expenses, and Costs of Arbitration,. 


— 


216 16 9 


11. Central Criminal Lunatic Asylum (Maintenance): — 






By Repairs of Building. &c., ..... 


— 


— 


12. Constabulary Depot Barraoks, Phcenix Park : — 






By Repairs of Buildings, &c., ..... 


— 


— 


13. Belfast Custom House, Post Office, &c.: — 






By Works under Contract, . . . 


— 


8,472 5 11 


Architect for Professional Services, 


— 


466 11 3 


Salary of Clerk of Works, .... 

Furniture and fitments. 


— 


68 8 8 


— 


2,143 12 0 


Incidents, &c., ..... 


— 


3 18 8 


14. Four Courts Extension :— 






By Incidents, 


— 


— 


15. Land at North Wall : — 






By Abatement on Purchase, .. 


— 


— 


16. House of Industry Hospitals.:— 






By Repairs of Buildings, &c., .... 




— 


17. Westmoeleland Lock Hospital : — 






By Repairs of Building, 


— 




Balance, 




£ 



90,949 



2,546 12 11 



S,323 8 4 
0 19 0 



2,204 13 10 



2,632 4 3 
647 0 0 



11,154 16 6 
21 17 10 

78 15 0 

8 8 0 

282 17 9 
4,659 2 G 



£1124,431 19 10 



John. Trimmer, Accountant. 



POOR.— Act 9 & 10 Viet. c. 107: 



of Public Works, in the Year ended 31st December, 1857: 





EXPENDITURE. 


£ s. d. 




By Balance carried to next account, 


2,537 5 4 






£2,537 5 4 




John Trimmer, Accountant. 
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APPENDIX TO TWENTY-SIXTH REPORT OF TPIE 



[1857. 



(A 11.) — MISCELLANEOUS 



An Account showing the Receipt and Expenditure of the Commissioners 



RECEIPT. 



1. Piers, Harbours, &c. : — 

To Tarbert Pier on account of Loan, 9 Yic. cap. 3, 

Cushendall Pier, Sale of Plant, 9 Vic. cap. 3, 

Sundry Preliminary Expenses, 9 Vic. cap. 3, 

Newcastle Pier, for Repairs, to be repaid by Co. Down, 16 
& 17 Vic. cap. 136, sec. 11, 



Total Receipts, “Piers, Harbours,” &c., 

2. Maintenance op Roads, <fcc. 

To Issue from H.M. Exchequer for Post Roads, per Act 6 & 7 
Wm. IV. cap. 116, . . . . 

Roads and Bridges — Sundry Receipts, * ’ 



£ s. d. 


£ s. d. 


£ i. d. 




3,000 0 0 




— 


21 12 0 




— 


502 10 6 






166 13 11 




— 


— 


3,690 16 5 




1,000 0 0 




— 


354 17 3 





Total Receipts, “Maintenance of Roads,” 

3. Receiver’s Accounts for Loans : 

To Portumna Bridge — Tolls, 



1,354 17 3 



To Galway Harbour • 
Tolls, 

Rents, 



1,233 12 10 
7 10 0 



To limerick Bridge and Harbonr : 
Tolls, 

Rents, 

Sale of Boiler, 



8,321 2 2 
238 12 3 
7 10 0 



1,241 2 10 



Total Receipt “Loans Receiver’s Accounts,” 
Carried forward, 



9,923 14 6 
14,969 8 2 
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SERVICES. 



of Public Works, in the Year ended 31st December, 1857. 



£ s. d. 


£ 8. d. 


£ «. d. 


1,295 1 2 






855 5 11 




439 15 3 




2,785 13 5 


— 


36 9 4 




- 


67 17 8 




— 


23 19 11 




— 


16 5 2 1 




- 


500 0 0 


| 3,430 5 6 


- 


- 





EXPENDITURE. 



By Balance overdrawn on last Account, .... 

Less Balance in hands on Maintenance of Roads brought to this 
Account, ...... 

1. Piers, Harbours, Sic. : — 

By Tarbert Pier, on account of Construction, per Act 9 Yic. 
cap. 3, ...... 

Bunowen Pier, on account of Construction, per Act 9 Vic. 
cap. 3, ...... 

Cushendall Pier, for Repairs, per Act 16 & 17 Vic. cap. 
136, sec. 14, . 

Barna Pier, for Repairs, per Act 16 & 17 Vic. cap. 136, 
sec. 14, ...... 

Cahore Pier, for Repairs, per Act 16 & 17 Vic. cap. 136, 
sec. 11, to be repaid by Co. Wexford, . 

Loan, for Preliminary Expenses, Act 9 Viet. cap. 3, to be 
repaid to H.M. Exchequer, .... 

Total Expenditure, “ Piers, Harbours,” Sic., . 

2. Maintenance of Roads, <fcc. : — 

By Repairs of Post Roads, per Act 6 & 7 Wm. IV. cap. 116, 
to be repaid by the following counties, viz. : — 

Down, 

Donegal, . 

Dublin, . 

Fermanagh, 

Galway, . 

King’s, . . . 

Roscommon, 

Waterford, 

Westmeath, 

By Grant, Road Repairs, Refund to Co. Dublin of over -pre- 
sentment, 

Balance repaid to H.M. Exchequer, 

Roads and Bridges, Repairs, Balance repaid to H.M. 

Exchequer, .... 

Sundry Credits applied in reduction of Balances, 



Total Expenditure, “ Maintenance of Roads,” 

3. Receiver’s Accounts for Loans : — 

By Portumna Bridge : 

Salaries, ....•- 
Freight, . . . . - . • 

Broken Stone, ..... 

By Galway Harbour : 

Labour and Materials, 

Salaries aud Incidents, . 

Parliamentary Expenses, 

Transfer to EL M. Exchequer on account of Interest c 
Loan, ...••• 

By Limerick Harbour : 

Labour and Materials, Sic., 

Salaries and Incidents, . 

Sir Thomas Deane, for Interest, . 

Works under Contract, <fcc., . • • 

United General Gas Company, for Lighting and providir 
Lamps, March 1855 to June 1857, 

Transfer to H. M. Exchequer on account of Interest c 
Loan, ..•••• 

Total Expenditure, “ Loans Receiver’s Account,” 
Carried forward, . 



89 19 11 
82 19 5 
1 19 3 
62 18 2 
69 1 11 
429 19 10 



200 


0 


0 


263 


0 


0 


9 


19 


1 


23 


3 


4 


165 


0 


9 


332 


3 


9 


84 


.9 


3 


39 


0 


0 


3 


15 


7 


1 


10 


0 


38 


13 


11 


555 


6 


0 


17 


11 


2 


700 


0 


0 


433 


1 


8 


1,230 


14 


1 


182 


13 


3 


700 


7 


0 


464 


15 


6 


6,000 


0 


0 



1,814 14 8 



10,367 8 2 



16,052 3 7 
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APPENDIX TO TWENTY-SIXTH REPORT OF THE 



[1857. 

(A 11.) — MISCELLANEOUS 

An Account showing the Receipt and Expenditure on account of Miscellaneous Services 



£ s. d. 


£ s. d. 


£ s. d. 


- 


- 


14,969 8 2 


■ 


453 18 1 








453 18 1 


- 


16 3 5 




- 


6,931 15 9 




— 


200 0 0 




1,588 8 8 






88 17 8 








1,677 6 4 




— 


— 


8,825 ,5 .6 


- 


165 .0 0 




- 


1,309 0 0 




- 


4,228 16 7 




- 


3,771 2 2 




- 


13 14 6 




- 


417 3 10 




T 


178 3 2 








4 


— 


16 6 9 




50 .1 0 






39 0 0 








89 1 0 








10,188 8 0 






£34,436 19 9 



RECEIPT. 

Brought forward, 



4. Boyne Navigation : — 
Tolls, 



5. District Lunatic Asylums : — 
To Killarney Lunatic Asylum : 
Issue from H. M. Exchequer, 



To Mullingar Lunatic Asylum : 
Issue from H. M. Exchequer, 



To Old Lunatic Asylum, Cork, for Rent, . . 

To Sligo Lunatic Asylum : — 

Issue from H. M. Exchequer, 

Architect’s Pecs relodged, .... 

Total Receipts, “District Lunatic Asylums,” 

6. Sundry Accounts : — 

To N. de la 0. Crommelin — ^Received to keep up Policies of 
Assurance as security for loan, .... 

To Land Improvement Loans Repayment : 

Unexpended Balances of Ltikns recovered from Proprietors, 

To Amount received from.. Treasurers of Counties and others, 
in repayment of .Loans, . 

To Drainage Repayments, per Act 5 & 6 Vic. cap. 89, recovered 
by this Board, ..... 

To Donegal Co. — Balance of Preliminary Expenses, . 

To Sundry Railway Deposit Accounts, per Act 14 <fc 15 Vic. 
cap. 70, to meet expenses of arbitration, . 

To Dividends received on Investment of Stock on account of 
Contractors and others, 



To Metropolitan Police Stations and Offices — repaid by Police 
Commissioners, .... 

To Poultrealagh Fish Pass-Estimate for . Works, 

To Carrignohane Fishery Weir, for Balance of Contract, 

Total Receipts, “ Sundry Accounts,!’ 



Ojiee of Public Works , Dublin, February 26, 1858. 
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Year ended 3 1st December, 1857 — continued. 



EXPENDITURE. 


£ 3. 


d. 


£ *. 


d. 


£ 


i. 


d. 


Brought forward. 


— 









16,052 


3 


7 


4. Boyne Navigation : — 
















Labour and Materials, .... 
















Salaries and Incidents, . 
















Transfer to H. M. Exchequer in repayment of Loan and 
















Interest, .... 


— 














Trans! er of Balance to new Account, “Inland Navigations,” 


— 




123 12 


0 
















— 


590 


16 


0 


5. District Lunatic Asylums : — 
















By Belfast Lunatic Asylum : 
















Works under Oon tract, ..... 


540 18 


11 












Furniture and Fitments, ..... 


120 2 


2 












, Architect’s Fees, ...... 


55 19 


11 












Repaid to H. M. Exchequer, .... 


2,226 4 


7 
















— 


2,952 5 


7 








By Clonmel Lunatic Asylum — Repaid to H. M. Exchequer, 







73 16 


10 








By Cork Lunatic Asylum — do. do. 







260 3 


0 








By Limerick Lunatic Asylum — do. do. 


— 




71 12 


8 








By Mullingar Lunatic Asylum : 
















Architects Fees, . . . . . 


39 19 


3 












Incidents, ...... 


15 12 


6 














— 


— 


55 11 


9 








By Omagh Lunatic Asylum — Repaid to H.M. Exchequer, . 







92 7 


10 








By Old Lunatic Asylum, Cork — Rents, 







155 1 










By Sligo Lunatic Asylum : 
















Furniture and Fitments, ..... 






8 11 


5 








Total Expenditure, “District Lunatic Asylums,” 


- 




■- 




3,669 10 


1 


6. Sundry Accounts : — 
















By N. de la C. Crommelin — One year’s Premium on his Life 
















Assurance, ...... 


— 




330 0 


0 








By Roads and Bridges Grant, for transfer of Balance, 


— 




171 6 


3 








By Land Improvement Loans Repayment 
















Unexpended Balances of Loans recovered from Proprietors, 
















transferred to Paymaster of Civil Services, 


— 




1,342 12 


7 








By transfer to Paymaster of Civil Services on account of 
















Repayments per contra. 


4,101 13 


5 












By over- remittances returned to Treasurers of Counties, 


112 3 


2 



















4,213 16 


7 








By Drainage Repayments : 
















Transferred to Paymaster of Civil Services, account of In- 
















stalment, ...... 


3,634 0 


0 












Amount over-remitted returned, .... 


25 6 


6 
















— 


3,659 6 


6 








By Sundry Railway Deposit Accounts — Act 14 Ji 15 Viet., 
















cap. 70 : 
















Arbitration Expenses, ..... 


— 




688 9 


11 








By Dividends on Investments paid to Contractors and others, 


- 




178 3 


2 








By Metropolitan Police Stations and Offices, for Repairs, 
















Maintenance, & c ., . . . 


— 




48 12 


0 








By Carrignohane Fishery Weir on account of Contract, 


- 




56 0 


3 








Total Expenditure, “ Sundry Accounts," 


- 




- 




10,688 


7 


3 












31,000 16 11 


By Balance carried to next account, 


— 




— 




3,436 


2 10 












£34,436 


19 


9 



Joiuf Trimmer, Accountant. 

G 
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APPENDIX B. 



LAND IMPROVEMENT LOANS. 



Antrim County, . 






Page 

52 


Limerick County, 






Page 

65 


Armagh „ 






52 


Londonderry „ 






52 


Carlow „ 






53 


Longford „ 






53 


Cavan „ 






52 


Loutli „ 






53 


Clare „ 






54 


Mayo „ 






54 


Cork „ 






. 55 


Meath „ 






53 


Donegal „ 






52 


Monaghan „ 






52 


Down „ 






52 


Queen’s „ 






53 


Dublin „ 






53 


Roscommon „ 






54 


Fermanagh „ 






52 


Sligo „ 






54 


Galway „ 






54 


Tipperary „ 






55 


Kerry „ 






56 


Tyrone „ 






52 


Kildare „ 






53 


Waterford „ 






55 


Kilkenny „ 






54 


Westmeath „ 






53 


King’s ,, 






53 


Wexford „ 






54 


Leitrim „ 






54 


Wicklow „ 






53 



G 2 
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APPENDIX TO TWENTY-SIXTH REPORT OF THE 



[1857. 



(B.)— LAND IMPROVEMENT ACTS, XOtli Viet., chap. 32, &c. 

Schedule— Showing the Loans in progress, the amount applied for, sanctioned, and issued by Instalments, mth 
the Date of the last Issue, to December 31, 1857. 



NORTHERN DISTRICT. 




County. 


Barony. Applicant. 


Amount 
applied for. 


Amount 

sanctioned. 


Amount 
cancelled or 
relinquished. 


Amount 

issued. 


T.S 


Date of 
lost issue. 






£ 


5. 


d. 


£ 


*. 


d. 


£ s. d. 


£ 


s. 


d. 








Belfast, Lower, John Thompson, . 


3,000 


0 


0 


2,000 


0 


0 


- 


800 


0 


0 


3 


1 May, 1655. 




Robert Thompson, . 
























10 April, 1853. 




Glen arm, Lower Rev. D. Courtenay, . 


100 


0 


























2,0(10 


0 


0 


1,000 


0 


0 




400 


0 


0 




10 Mar-., 1857, 




Massarene, Lr. Rev. A. H. Pakcnham, . 


1,100 


0 


0 


800 


0 


0 






0 


0 


1 


0 March, 1857. 




Tooine, Upper, Rev. W. 0. O'Neill, 


0,000 


0 


0 


3,000 


0 


0 


" 


2,000 


0 


0 


4 


11 Sept, „ 




Coleraine, . Sir H. H. Bruce, . 


TOO 


0 


0 


400 


0 


0 




400 


0 


0 


5 


10 Dec., 1858. 




Keenaght, . James M‘Clelland, . 


2,350 


0 


0 


1,000 


0 


0 




200 


0 


0 


l 






Ditto, 


2,550 


0 


0 


500 


0 


0 


- 


400 


0 


0 


4 


(i Nov., „ 




George Scott, . 


<107 


0 


0 


200 


0 


0 


- 


120 


0 


0 


3 


10 May, 1855. 




James M'Sparron, . 


230 


0 


0 


200 


0 


0 


— 


200 


0 


0 




28 April, 1856. 




Elizabeth Boyle, 


400 


0 


0 


200 


0 


0 




120 


0 


0 


3 


1 Dec., 1857. 




Tirkceran, . Mervyn Wilson, 


1,100 


0 


0 


250 


0 


0 


. 


100 


0 


0 


2 


10 Oct, 185fi. 




Banagh, . William Sinclair, 


287 


0 


0 


250 


0 


0 




50 


0 


0 


1 


18 Nov., 1857. 




.nisbowen,West Rev. N. C. Martin, . 


250 


0. 


0 


200 


0 


0 




200 


0 


0 




10 Oct., 1854. 




Ditto, 


100 


0 


0 


100 


0 


0 




100 


0 


0 


5 


11 April, 1857. 




Kilmacrenan, . Henry Lethem, 


200 


0 


0 


200 


0 


0 




60 


0 


0 


2 


8 Oct, 1850. 




William Stewart, 


500 


0 


0 


500 


0 


0 




100 


0 


0 


1 


13 June, 1857. 




Raplioe, . Sir Robert Bateson, 


050 


0 


0 


300 


0 


0 




300 


0 


0 




7 Dec., 1854. 




Ditto, 


150 


0 


0 


100 


0 


0 


_ 


150 


0 


0 


5 


24 Jan., 1850. 




Lord Lifford, . 


500 


0 


0 


500 


0 


0 


_ 


100 


0 


0 


1 


8 Aug., 1857. 


Fermanagh, . 


Tirkennedy, . Earl of Belmore, . 


2,014 


0 


0 


1,500 


0 


0 


- 


300 


0 


0 


1 


7 May, 1857. 


Ttoone, 


Cloglier, . Thomas R. Browne, 


2,053 


0 


0 


1,000 


0 


0 




1,000 


0 


0 


0 


30 Sept, 1850. 


»• • 


Samuel Vesey, . 


250 


0 


0 


250 


0 


0 




150 


0 


0 


3 


15 Dec., 1857. 




Dungannon, Mid Earl of Charlemont, 


050 


0 


0 






















Dungannon, Up. Mervyn Stewart and George 




























Vesey Stewart, 


400 


0 


0 


300 


0 


0 




180 


0 


0 


3 


18 June, 1857. 




Rev. T. Carpendale, 


200 


0 


0 


150 






_ 




0 






14 May, „ 




Omagh, East, Robert V. Dixon, 


400 


0 


0 


400 


0 


0 


_ 


400 


0 


0 




24 Jan., 1855. 




Earl of Belmore, 


3,275 


0 


0 


















20 Sept., 1807. 




Strabane, Lower Marquess of Abercorn, . 


1,701 


0 


0 






















Strabane,Uppr. David White, . 


370 


0 


0 


350 


0 


0 


_ 


350 


0 


0 


5 


1 May, 1855. 




Ditto, 


500 


0 


0 


500 


0 


0 


- 


200 


0 


0 




13 Sept., „ 


.Aeuagh, 


0'Neilland,West Sir William Verner, 


1,137 


13 


0 


1,000 
















10 June, 1857. 




Tiranny, . A. H. Bond, . 


130 


0 


0 


100 


0 


0 




100 


0 


0 




23 Jan., „ 


Down, . 


Ards, . . Hugh Montgomery, 


3,127 10 


0 


1,500 


0 












1 


28 Jan., 1857. 




Ditto, 


500 


0 


0 


350 


0 


0 




70 


0 


0 


1 


26 Oct., „ 



MIDLAND AND EASTERN DISTRICT. 



Cavan, . 


Clonmnhou, . 


Lieut-Gen. Edw. Fleming, 


500 0 0 








7 


5 Nov., 1857. 




Tullygarvey, . 


Theophilus Clements, 


750 0 0 


000 0 0 






4 


6 May, 1850. 






Ji. H. Whyte Venables, . 


350 0 0 










10 July, 1857. 




Tullyhaw, 


Frederic Fitzpatrick, 


150 0 0 


150 0 0 


_ 




5 


29 April, if 






Ditto, 


108 0 0 


150 0 0 




30 0 0 


1 


12 Oct., » 


Monaghan, . 


Cremorne, 


D. R. Goodlatte, 


500 0 0 










27 March, 1857. 




Dartree, . 


John C. Quinn, 


1,000 0 0 










3 Nov., 1853. 






Sydney A. Madden, 


200 0 0 










10 Oct, 1854. 




Trough, . 


J. W. Johnstone, 


438 0 0 


400 0^ 0 




240 0 0 


3 


0 Dec., 1857. 
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County. 



LONGEOBD, . 



Louth, . 



Meath, . 



■Westmeath, 



Dublin, 



Held Abe, 



King’s, 



Queen’s, 



Wicklow, 



Cablow, 
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(B.) Schedule showing the Loans in progress, the amount applied for, &c. — continued. 



Barony. 


Applicant. 


Amount 
applied for. 


Amount 

sanctioned. 


Amount 
cancelled or 
relinquished. 


Amount 


if 






£ s. d. 


£ s. d. 


£ s. d. 


£ s. d. 




Arclagh, . 


Samuel W. Blackall, 


200 0 0 


200 O 0 




100 0 0 


4 1 


Longford, 


Henry M. Bond, 


140 0 0 


100 0 0 




20 0 0 


1 2 


Moyclow, 


John L. O’Ferrall, . 


100 0 0 


100 0 0 


- 


100 0 0 


5 2 


Shrule, . 


Thos. N. Lennon & Wife, 


247 0 0 


200 0 0 


~ 


40 0 0 


1 


Dundalk, Upr. 


Richard Byrne, 


255 0 0 


250 0 0 




50 0 0 


l 1 


Ferrard, . 


Sir A. E. Bellingham, 


2,800 0 0 


1,000 0 0 




000 0 0 


3 1 


Duleek, Lower, 


John Aickin, . 


150 0 0 


150 0 0 




150 0 6 


5 




1,000 0 0 


1,000 O 0 


- 


200 0 0 


1 




J. L. Naper, 


2,500 18 0 


2,000 0 0 


- 


2,000 0 0 


5 1 




Waiter Kearney, 


152 8 0 


150 O 0 


— 


100 0 0 




Moyfenrath,Lr. 


Edward M'Evoy, 


1,200 0 0 


000 0 0 


- 


120 0 0 


1 




Leonard Cornwall, . 


500 0 0 




— 










500 0 0 


500 0 0 




100 0 0 


1 2 


Slanc, Lower, . 


Thomas Hutton, 


2,450 0 0 


2,200 0 0 


“ 


1,800 0 O 


4 2 






000 0 0 


000 O 0 




300 0 O 


3 






400 0 0 


400 0 0 


- 






Fartullagh, . 


William Fetherston H., . 


500 0 0 


500 0 0 


- 




1 




032 11 2 


500 0 0 


— 










027 0 0 


000 0 0 


- 


COO 0 0 


5 


Kilkenny, West. 


St. George Gray, 


100 0 0 


100 0 0 


- 








204 0 0 


200 0 0 


- 










1,575 0 0 


000 0 0 


- 




3 U 


Rathconrath, . 


William Palmer, 


400 0 0 


400 0 0 










Anna M. Dense, 
Anne Chomley, 


2,040 0 O 


2,000 0 0 


_ 


1,200 0 0 


3 


Coolock, . 


250 0 0 


250 0 O 


- 








100 0 0 




- 








Ditto, 


500 O 0 


500 0 0 


' 




3 


Ikeathy and 
Oughteranny 


Christopher Rynd, . 
Ditto, 


203 0 0 
254 4 11 
400 0 0 


200 O 0 
200 0 0 
400 0 0 


- 


200 0 0 
250 0 0 
400 0 0 


5 

5 

5 




F. R. Mtdcomson, . 


050 0 0 


000 O 0 


- 








Thomas C.Wakefield, jun., 


100 0 0 




— 






Naas, South, . 




100 0 0 


150 0 0 










000 0 0 








5 






350 0 0 


850 0 0 




350 0 0 


Salt, South, • 


Ditto, 


100 0 0 


100 0 0 








Lower Philips- 


Earl of Charleville, . 


107 0 O 
2,203 0 0 


150 0 0 
2,000 0 0 




150 0 0 
2,000 0 0 
350 0 0 


5 


Ditto, 


351 0 0 


300 0 0 




5 


Clarmallagb, . 
Cullenagh, 


P. R. Maillard, 
Samuel Kdge, . 


002 2 4 
2,792 10 0 
1,057 0 0 


500 0 0 
1,000 0 0 
700 0 O 


- 


400 0 0 
200 0 0 
140 0 0 


4 

1 

1 


Slievemargy, . 


Sir J. W. llort, 
Joseph Fishbourue, 


200 0 0 
250 0 0 


200 0 0 
250 0 0 


I 


200 0 0 
700 0 0 
000 0 0 


4 


Upperwoods, . 


Samuel J. Morton, . 
Sir E. D. Burrowes, 


1,035 0 0 
1,500 0 0 


1,000 0 0 


: 


3 






5,000 0 0 


1,300 0 0 


_ 


1,040 0 0 
100 0 0 
200 0 0 


4 


Ballinacor,Nth 

Newcastle, 


Thomas Doyle, 


100 0 0 
200 0 0 


200 0 0 


I 


5 




000 0 0 














150 0 0 


150 0 0 








Rath down, 
Tolbotsto'vn,L 


John K. Edwards, . 
J. S. Moore, 

George Reade, 


240 0 O 
5,000 0 0 
300 0 0 


200 0 0 

1,000 0 0 

200 0 0 


; 


200 0 0 
200 0 0 
000 0 0 


1 

5 


Upper, 


Sir Robert J. Paul, . 










. Carlow, . 


D. W. P. Beresford, 


5,000 0 0 


2,000 0 0 


- 


1,200 0 0 


0 








“ 


800 0 0 


. 


Forth, . 


John Connolly, 


4,400 0 0 




" 




Idrone, East, 


Philip Bagenal, 
Henry Bruen, . 
Ditto, 

John Alexander, 


257 0 0 
383 0 0 
1,200 0 0 


250 0 0 
350 0 0 
1,200 0 0 


- 


50 0 0 
70 0 0 
240 0 


It 


Rathvilly, 


Anna Hutchinson, . 
Mrs. H. A. Whitty, . 


402 0 


350 0 0 




280 0 










1 



i July, 1854. 
4 July, 1857. 

1850. 



7 March, 1855. 
31 Dec., 1857. 
7 Aug., „ 

7 July, „ 



13 Dec., 1855. 
3 Nov., 1857. 

21 July, „ 

12 May, „ 

17 April, „ 

17 Feb., „ 

0 March, „ 

14 Dec., „ 
23 May, „ 



15 Aug., 1S54. 
11 July, 1850. 
2 June, 1855. 



3 Feb., 1857. 
20 Dec., 1850. 

0 „ 1857. 

4 Dec., „ 

8 Aug., „ 

23 Jan., 1854. 
13 June, 1857. 



23 Nov., 1853. 
31 May, 1850. 
31 Dec., 1857. 

7 Jau., „ 

28 Sept., „ 

13 Dec., 1855. 
10 Oct., 1854. 

24 May, „ 
27 June, „ 



, 7 Aug., „ 

10 Aug., 1854. 
I 20 March, 1850. 
20 „ „ 

2 Aug., „ 

8 Jan., 1857. 
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APPENDIX TO TWENTY-SIXTH REPORT OF THE 

(B.) Schedule showing the Loans in progress, the amount applied for, &c. — continued. 



:[ 1867 . 



County. 


Barony. 


Applicant. 




Amount 
applied for. 


Amount 

sanctioned. 










£ s. d. 


£ s. d. 


KILKENNY, 


Knocktoplier, . 


John de Montmorency, . 
Hugo W. Jones, 

Rev. Sir R. Langrishe, . 
R. F. Franks, . 


730 0 0 
312 18 9 
150 0 0 
510 0 0 


650 0 0 
300 0 0 
150 0 0 
500 0 0 


Wexyoed, 


Ballaghkeen, . 

Bantry, . . 

Bargy, . 
Gorey, . 
Scorawalsh, . 

Shelburne, 

Shelmaliere, 


A. W. G. Guinness, 
Fanny Irvine, . 

C. J. Grogan, . 
Anthony Cliffe, 
Edward Smith, 
Charles Lett, . 
John Dumville, 
Lord Templemore, 
Cadwallader Wilson 




805 0 0 
1,000 0 0 
592 0 0 
500 0 0 
200 0 0 
000 0 0 
200 0 0 
600 0 0 
400 0 0 


800 0 0 
1,000 0 0 
600 0 0 
500 0 0 
200 0 0 
500 0 0 
200 0 0 
000 0 0 
400 0 0 



5 Jan., 1806, 
2 June, „ 

9 May, 18ST. 



24 June, 1857 
21 Aug., 1850 
19 Aug., 1857 
1 1 May, 1853 
3 Aug., 1867 
19 May, , 
15 Nov., 1853 
2 May, 1857 
8 May, 1857 



WESTERN DISTRICT. 



Sligo, 



Carbury, • A. H. L. Popham, • 
Leyuey, . . Richard Phibbs, 



Leitrim, 



. Carrigallen, 
I Leitrim, 



. P. D. La Toucbe, . 
. Charles R. Peyton, . 
John Duckworth, 



Murrist, 



. Denis Godley, . 

Samuel Bourns, 

. Marquess of Sligo, . 
Ditto, 



Roscommon, 



Boyle, . 

Castlere.agh, . 

Moycarn, 
Roscommon, . 



John Burke, . 
Lord Crofton, . 

W. J. M'Laughlin, 
Ditto, 

Fitzsteplien French 
W. D. Daly, . 
Ditto, 

Alice Mulloy, . 
John L. Hackett, 
Ditto, 

Patrick Grehan, 
Nicholas Balfe, 
Roderick O'Connor, 
Thomas Brabazon, 
H. S. P. Mahon, 
Gilbert Mahon, 



Galway, 



BaUynahinek, 
Ballymoe, 
Clare, . 
Dunkellin, 

Dunmore, 

County of the l 
Town of 
■ Galway, J 
Galway, . 
Kilconnell, 



Killian, . 
Longford, . 
Loughrea, 

Moyoullen, . 
Tiaquin, 



Charles P. Archer, . 

C. D. O'Rorke, 

D. Rutledge, . 

E. M. Davies, . 
Ditto, 

Cornelius J. O’Kelly, 
John Dennis, . 

P. S. Comyn, . 

Thomas J. Blake, . 
Patrick J. Kelly, 
James M. Bourchier, 
Ditto, 

C. J. Lynch, . 

J. W. Maunsell, 
William C. Seymour, 
Thomas Seymour, . 
Henry Cloran, . 

G. F. O'Fiahertie, . 
T. J. Blake, . 



Clare, 



. Bunratty, 
Lower, 



Andrew Caswell, 
Philip M'Adam, 
Samuel Caswell, 
Andrew Caswell, 



750 


0 


0 


500 


0 


0 




100 


0 


0 


1 




1,000 


0 


0 


500 


0 


0 


- 


200 


0 


0 


2 


11 Sept., „ 


000 


0 


0 


500 


0 


0 




100 


0 


0 


1 










200 






- 


120 


0 


0 


3 














0 


" 


50 


0 


0 


1 


0 Sept, 1854. 


100 


0 


0 


100 


0 


0 




40 


O 


0 


2 












0 


0 


- 


00 


0 


0 






1,200 


0 


0 


950 


0 


0 


- 


570 


0 


0 


3 










900 


0 


0 


~ 


540 


0 


0 


3 


10 March, 1850. 


313 


0 


0 


300 


0 


0 




60 


0 


0 


1 


13 June, 1857. 








300 


0 


0 


- 


300 


0 


0 










7 


500 


0 


u 


- 


100 


0 


0 


1 


8 Dec., 1855. 








350 


0 


0 


- 


280 


0 


0 


4 


30 Jan,, 1857. 










0 


0 


- 


240 
















350 


0 


0 


_ 


350 










111 




0 


100 


0 


0 


- 


100 


0 






19 Nov., „ 








200 


0 


0 


_ 


40 


0 


0 












400 


0 


0 


- 


80 


0 






26 Nov., 1853. 






0 


300 


0 


0 


- 


300 


0 


0 


5 


20 July, 1857. 








1,000 


0 


0 


- 


200 






1 


23 Aug., 1854. 








700 


0 


0 


- 


280 


0 


0 


2 


30 Mav, 1S55. 










0 


0 


- 


120 


0 


0 


8 


20 July, 1850, 


500 






500 


0 


0 




200 


0 


0 


a 


23 Sept., 1857. 








GOO 


0 


0 


- 


COO 


0 




0 


24 March, „ 








200 


0 


0 


- 


40 


0 


0 


1 


25 Oct., 1858, 


600 


0 


0 


300 


0 


0 




120 








28 Nov., 1857. 








400 


0 


0 


_ 


















1,000 


0 


0 


_ 


800 


0 


0 


4 


19 Aug., 1857. 








100 


0 


0 


_ 










24 Oct., 1855. 








200 


0 


0 


_ 










30 Jon., 1857. 








650 


0 


0 


_ 


















200 


0 


0 


- 


100 


0 


0 


4 


S Dec., 1854 


162 


0 


0 


150 


0 


0 


- 


120 


0 


0 


4 


25 July, I860. 


794 


0 


0 


250 


0 


0 












15 Jan., r 








250 


0 


0 


_ 








4 


1(1 March, 1855. 


425 






400 


0 


0 


_ 










7 May, 1857. 








050 


0 


0 












14 May, 1855. 








850 


0 


0 


_ 










9 Dec., 1857. 






0 


350 


0 


0 


_ 










5 June, 1850. 








500 


0 


0 












1 Dec., 1857. 








300 


0 


0 


- 










16 April, I860. 








350 


0 


0 


_ 










17 Dec., 1857. 








500 


0 


0 












21 Oct., 1850. 








500 


0 


0 


■ 


100 


0 


0 


’ 1 


19 Jan., )■ 


800 


0 


0 


250 


0 


0 












3 Aug., 1854 








1,000 


0 


0 












3 May, 1850. 








600 


0 


0 












(i Feb., 1855. 








250 


0 


0 




250 


0 


0 


0 


4 Aug., » 
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(B.) Schedule showing the Loans in progress, the amount applied for, &c. — continued. 



County. 


Barony. 


Applicant. 


Amount 
applied for. 


Amount 

sanctioned. 


Amount 
cancelled or 
relinquished. 


Amount 


US&j Date of 

last Issue. 










f 


d. 


£ 


t 


d. 


£ s. d. 


£ 




d. 


! 


Clark — con. 


Burren, . 


William Stacpoole, . 


1,000 


0 


0 


800 


0 


0 


_ 


100 


0 


0 


1 s 7 July, 1857. 






Henry White, . 


500 


0 


0 


500 


0 


0 


- 


500 


0 


0 








Ditto, 


3,212 


0 


0 


1,900 


0 


0 


- 


1.900 


0 


0 


5 31 Jan., „ 




Islands, . 


The Marquess Conyngham 


1,212 


5 


2 


1,000 


0 


0 


- 


1,C00 


0 


0 






Moyarta, 


Andrew Caswell, 


1,140 


0 


0 


800 


0 


0 


- 


480 


0 


0 


3 i 24 March, 1857. 






W'illiam Armstrong, 


500 


0 


0 


500 


0 


0 




100 


0 


0 


1 j 10 July, „ 






Ditto, 


500 


0 


0 


400 


0 


0 




80 


0 


0 


1 18 March, „ 




Tulla, Lower, . 


MaryCaswell, 


208 


0 


0 


250 


0 


0 




150 


0 


1) 


3 8 April, „ 




Tulla, Upper, . 


Michael Skehan, 


400 


0 


0 


400 


0 


0 




80 


0 


0 


1 1 15 Oct., „ 
1 



SOUTHERN DISTRICT. 



| Connelloe, 



Glenquin, 
Kenry, . 
Shanid, . 



Ormond, Lower, 
Ormond, Upper, 



Bear, 

Dull allow, 



Kerrycurrihy, . 
Kinalea, . 



Thomas Prosser, . 

John Croker, . 

Richard Moore, 

Trustees of the late James 
Lock, . 

Lord Cork and Orrery, 
JohnAnster, . 

Robert Ferguson, 

E. F. Conyers, 

R. O’Shaughnessy, . 
Thomas Fosberry, . 
Jonathan W. Shelton, 
Charles W. Smith, . 
Hugh Massy, . 

Thomas Willis, 

George Fosbery, 

Thomas Bateson, . 
Christopher Delmege, 



James H. S. Barry, 
M. Dawson, 

Joseph 0. Radcliff, 
Henry C. Bowen, • 
Ditto, 

Ditto, 

Rev. V. R. Drapes 
Mary L. Skelton, 
Ditto, ditto, 
Henry Dwyer, 
Samuel Brindley, 
Nicholas Roche, 
William Parker, 

H. Albert Lee, 

Ditto, 

William Parker, 
Laurence Waldron, 
William Barker, 



College of Physicians, 
G.T. Baker, . 



James Jones, . 

Henry Hudson, 

M. E. T. Oliver, 

Lord C. P. P. Clinton, 

Ditto, 

C. P. Soulsby, 
Nicholas P. Leader, 
William Sullivan, 

N. P. Leader, . 
Robert E. Gibbings, 
James Lysaght 

R. E. Gibbings, 

James Lysaght, 

Earl of Shannon, 
John Litchfield, 

Ditto, 

Mountifort Longfield, 
R W. G. Adams, 
Richard Woodley, 
Daniel M'Cnrthy, 
Lord C. P. P. Clinton, 







0 


800 


0 


0 




300 


0 


0 


5 




0 


0 


100 


0 


0 




100 


0 


0 


5 


301 


0 


0 


300 


0 


0 


- 


120 


0 


0 










700 


0 


0 


_ 


280 


0 


0 


2 






4 


300 


0 


0 




70 


0 


0 








0 


300 


0 


0 




120 


0 


0 








0 


200 


0 


0 




80 


0 


0 










500 


0 


0 




200 


0 


0 










300 


0 


0 




60 


0 


0 










500 


0 


0 




100 


0 


0 










700 


0 


0 




140 


0 


0 










800 


0 


0 




480 


0 


o 










1,000 


0 


0 




400 


0 


0 










150 


0 


0 


_ 


150 


0 


0 










1,000 


0 


0 


_ 


200 


0 


0 










1,000 


0 


0 


— 


200 


0 


0 




2,932 


2 




1,500 


0 


0 


- 






0 










1,900 


0 


0 




1,900 


0 


0 


5 








1,000 


0 


0 


- 


400 












0 


300 


0 


0 




60 


0 












200 


0 


0 




200 






5 








200 


0 


0 




40 








250 


0 


0 


250 


0 


0 


- 


100 


0 












300 


0 


0 


_ 


300 


0 


0 


5 






0 


300 


0 


0 




60 


0 












500 


0 


0 




300 














300 


0 


0 




ISO 


0 


0 










500 


0 


0 




200 


0 












300 


0 


0 




00 


0 










8 


150 


0 


0 




90 


0 


0 








0 


400 


0 


0 




400 














300 


0 


0 


— 
















1,500 


0 


0 












250 


0 


0 


250 


0 


0 


- 


150 


0 


0 










3,500 


0 


0 




2,000 


0 


0 


4 


633 


0 


0 


500 


0 


0 


- 


100 


0 












500 


0 


0 




100 


0 


0 


1 








850 


0 


0 


- 
















000 


0 


0 


















500 


0 


0 


















2,000 


0 


0 


















200 


0 


0 




200 


0 












1,000 


0 


0 
















1 


200 


0 


0 


















300 


0 


0 


















1,000 


0 


0 




400 






2 








150 


0 


0 




150 














500 


0 


0 


















100 


0 


0 


















450 


0 


0 


















400 


0 


0 










0 








200 


0 


0 


















700 


0 


0 


















200 


Q 


0 


















GOO 


0 


0 


















150 


0 


0 


- 










1,500 


0 


0 


1,500 


0 


0 


~ 











22 Feb., 1856. 
7 March, „ 

!3 April, 1857. 

16 May, „ 

21 June, 1855. 
29 Sept., 1854. 
10 Nov., 1856. 
13 Sept., „ 

7 Jan., 1857. 
2 June, 1856. 
2 April, 1857. 
7 July, „ 

17 Oct., „ 

28 Feb., „ 

9 Dec., 1854. 
16 Sept., 1853. 
16 Nov., 1855. 



14 March, 1857. 

15 Sept., 1856. 
20 April, 1855. 

3 Sept, 1856. 
12 Nov., 1953. 
10 Sept, 1856. 

6 Dec., 1855. 
24 April, 1857. 

7 Feb., 1856. 
12 March, „ 

26 Nov., „ 

14 Jan., 1857. 
12 March, 1856. 
31 July, 1855. 
14 Jan., 1857. 

7 May, 1856. 
22 July, „ 



6 Nov., 1850. 
6 .. 

27 March, 1857. 
4 Feb., „ 

13 June, „ 

29 Dec., „ 

30 Jan., „ 

14 May, „ 

12 Feb., 1855. 
19 Sept, 1856. 

21 Dec., 1857. 

7 July, „ 

31 March, „ 

25 July, „ 

9 Nov., „ 

8 Aug., 1856. 

22 Oct, 1857. 
14 April, „ 
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APPENDIX TO TWENTY-SIXTH REPORT, &c. 

(B.) Sclicdulc showing the Loans in progress, the amount applied for, &c. — continued. 



[1857. 



•County. 


Barony. 


Applicant. 


Amount 
applied for. 


Amount 

sanctioned. 


Cork — con. 


Muskcrry,Wesl 


St. John Jeffreys, . 


£ s. d. 
071 0 0 


£ ). 
000 0 




Orrery and Kil- 


Henry Leader, . 

John McCarthy, 
Colonel H. Wallis, . 

Robert Saunders, . 


080 0 0 
000 0 0 
000 0 0 

230 0 0 


600 0 
400 0 
500 0 

200 0 


Kerry, . 


Clanmaurice, . 


William J. Neligan, 


320 14 0 


300 0 




Iraghticonnor, 


Gerald F. O'Connor, 
Rev. George Browne, 


300 0 0 
271 10 0 


300 0 
200 0 




Iveragh, 

Magunihy, 


Knight of Kerry, 


3,000 0 0 


2,000 0 




Oliver D. Stokes, 


1,480 0 0 


GOO 0 




Trughenackmy 


Robert F. Meredith, 


1,271 0 0 


600 0 






Charles F. Nash, 
Richard Leahy, 
Samuel M. Hussey, . 
Edward Morphy, 

Rev. R. F. Meredyth, 
Ditto, 

Edward Harnett, 


690 0 0 
700 0 0 
493 18 0 
738 0 0 
300 0 0 
. COO 0 0 
1,050 0 0 


600 0 
700 0 
300 0 
500 0 
200 0 
500 0 
1,000 0 



Amount 
cancelled or 
relinquished. 


Amount 

issued. 


3 


Bate of 
last Issue. 


£ s. d. 


£ s. d. 
000 0 0 
360 0 0 
100 0 0 
100 0 0 

120 0 0 


5 

3 

2 

1 

3 j 


14 April, less, 
11 Aug., 1855. 
0 April, 1857. 
17 Oct, „ 

19 Aug., „ 


_ 


180 0 0 


3 ! 




- 




5 




— 




1 




- 


400 0 0 


1 


24 Dec., 


- 


320 0 0 


1 




- 




2 








2 








2 




- 


240 O 0 


4 


6 May, 1850. 


- 




2 


20 Oct., 1857. 




100 O 0 


1 

1 


22 Sept, 1850. 




200 O 0 


1 


25 July, 1857. 



By Order, 



Office of Public Works, 

Lublin, 31 at May, 1S58. 



E. IIornsby, Secretary. 
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up to tlie 31st December, 1857, 58 
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58 APPENDIX TO TWENTY-SIXTH REPORT OP THE [1 867 

Schedule No. 1 . — Abstract of One Hundred and Seven Drainage Awards made 



BI nek water, 

Orax\\ii\\ (Supplemental 13 th 
February, 1837), 

Ballycowan, 

Gorteen, . 

Hermitage, 

Kilmurry, . 
Loughnasaggart, 

Red Bog, . 

Carbnry Mill-stream, 
Wilkinstown, 

Oarrigans, . . . 

Kilmannock, ( Supplemental , 
18t/t August, 1834), 



Ballinderry, 

Mullafarry, 

Lougli Aliek, 

Owenkeagh, 

Carriggower, 

Shandrnm, 

Carrowmore Lake ( Supple- 
mental ,3 1st Afarc/i,l80G), 
Drambominy, » 

Moyne and Grosspatrick, . 
Curragho, . 

Kinmeen, . 

Headford, . 

Kilcock, 

Ballybay, . 

Garr, 

Lorrha (Supplemental 20 th 
April, 1857), . . 

Owenubrockagh (Supple- 
mental, VSthMarch,lHbS), 
Moyonr (Supplemental 12 th 
April, 1855), . . 

Currnunboy ( Supplemental 
lOi/t January, 1850), 
Cnilmore (Supplemental, 
lOt/j January, 1830 ), 
Broodlongh (Supplemental 
lOt/i January, 1860), 
Mullawn (Supplemental, 
10 th J anuary, 1850 ), 
Camcloon, 

Tawnnwoggaun (Supple- 
mental-, 'dUthlarcli, 1 850 j, 
Ballinakill, 

Boardsmill, 
liallinaskea & Castlerickard, 



Castlebar Lakes (Supple- 
mental, 7 th March, 1855 ), 
Kilmaine ( Supplemental , 
lStli March, 1855), 

Saleen Longh, . 

Fane (Supl , 1st July, 1854), 
Nobber, 

Wottonstown, 

Ballinhassig, 

Cahore (Supplemental 26 th 
February, 1857), 

Clonlost, . 

Ratooragh, 

Shandon, . 

Lough Crew, 

Ballycasey (Supplemental, 
23 rtl February, 1855), 
Boley (Supplemental 6 
April, 1857), . 

Lisduff, , 

Foranwell, . 

Lough Balia, 

Glenarriff, . 

Mnghera, . 



Catchment, 
Rain Basin. 



Date when 
Awards 
made final. 



Twelve Awards made Final in the Year 1849. 
Meath and Kildare, 



Do., 

Do., 

Meath, 

Meath and Westmeath, 
Meath, 

Kildare, 

Meath, 

Donegal, . 

Wexford, . 



Westmeath and King’ 
Mayo, 



Cork, 

Wicklow, 

Do., 

Fermanagh. 

Mayo, 

Meath and ' 

Fermanagh, 

Leitrim, 

Meath, 

Roscommon, 

Kildare, 

Tipperary, 

Mayo, 



Do., 

Do., 

Louth, 

Meath, 

Louth, 

Cork, . 

Wexford, . 
Westmeath, 
Cork, . 
Waterford, 
Meath, 

Tipperary, . 

Galway, 

Do., 

Kildare, 

Antrim, 



Total 
Amount of 
Expenditure, 



50,000 


1 


16 March, 


12,115 


10 


0 


1,839 


15 


9 


10,270 0 0 


Unknown, 


) 




















2 


4 April, 


3,871 


10 


2 


100 


10 


2 


2,050 0 0 
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30 July, 
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9 
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1,058 


13 


30 April, . 


1,202 
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10 


130 
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1,120 8 7 


2,210 


14 


30 „ 


980 


13 


0 


134 


3 


7 


853 9 5 


0,004 


15 


30 „ 


2,881 


12 


0 


132 


7 


11 


2,759 4 7 


15,700 


10 


30 „ 


1,277 


7 


3 




11 


7 




12,000 


17 


30 „ 


3,237 


8 


4 
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10 


7 


3,134 17 9 


700 


18 


30 „ 


712 


10 


3 




- 




712 10 3 


800 


10 


30 „ 
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12 


1 


0 


7 


1 


493 0 0 


1,000 


20 


30 „ 


333 


8 


9 








333 8 9 


000 


21 


30 „ 


702 


13 


9 


23 


1 


G 


079 12 3 
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1,204 


5 
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_ 




i,204 5 0 


1,000 


23 


2 September, . 


244 


10 
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2 -44 10 4 
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24 


10 „ . 
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9 


87 


10 


9 


023 2 0 
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10 „ . 


1,819 


3 




17 


14 
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17 
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41 
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807 11 2 
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27 


1 „ . 
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12 


8 
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12 


G 
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28 


8 „ . 
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19 


3 


55 


0 


0 
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0,000 


20 


26 „ . 


3,154 


5 


7 
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10 
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30 
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APPENDIX TO TWENTY-SIXTH REPORT OP THE [I857 

Schedule No. 1 Abstract of One Hundred and Seven Drainage Awards made 



Camoge, .... 
Eslin, .... 
Ballynaliown, . 
Derryholmes, 

B orris ol; an e ( Supplemental , 
5tli March , 1855), . 
Annagh (Supplemental, 25 th 
October, 1854), 

Cork Slob, .... 
Miles and. Templebryan, . 
Cavetown, .... 

Croghan 

Dram cliff, .... 
Coolaney, . 

Dunmoran, 

Duugolman ( Supplemental , 
10th April, 1856), . 
Rath, or Clooneen {Supple- 
mental, ilttM arch, 1856), 
Burren, .... 



Sixteen Awards made Final in the Year 1852. 
Stilt. Acres. 

Limerick, . . . .1 61,184 I 59 J 22 March, 

Leitrim, . . . . I 10,840 00 12 April, 

King's and Westmeath, . 15,000 61 14 „ 

— ’ . ... 22,400 62 24 „ 



Galway, 

County of City of Cork, 
Cork, 

Roscommon, 



Sligo and Leitrim, 
Sligo, 

Do., 



90,744 70 29 
7,680 71 29 



Longford and Westmeath, 28,000 72 29 September, 

Do., do. . 15,000 73 30 „ 

Carlow and Kildare, . 40,000 74 29 October, 



Two Awards made Final in the Year 1863. 
SU»voi»(g^)ka S i.| King's rndTippermy, -I 35.810 « , 20 April, 
plemertal,31stMarch,lS5G). 

Sow, .... Wexford, . . . . | 14,000 76 26 April, 



42 Templemoref (Lands). 

(New award) \ (Mills) , 
47 Clonakilty, 

2 Ardee, 

63 Loughans, 

9 Borris-in-Ossory, 

29 Deel, .... 
161 Castlemartyr, 

59 Quin, 



179 Crosslough, 
17 Boyne, 



Eight Awards made Final in the Year 1854. 



Cork, .... 2,000 78 5 S 

Louth and Meath, . . 78,000 79 18 

Kilkenny, .... 3,500 80 26 

Tipperary and Queen's Co., 30,840 81 27 

Meath and Westmeath, . 64,000 82 18 C 

Cork, .... 12,960 83 20 

Clare, .... 37,120 84 25 



Ten Awards made Final in the Year 1H52 



62 Ballyteige, 
14 Turloughx 



8 «*•«■ 

Ill Derrylin, . 

109 Leesborough, 



18 Kin«.r{^. 
10 Strokestown, 

79 The Hind River, 
170 Lavally, 

138 Castlebernard, . 



44 Youghal, . 

19 Cappagli, . 

172 Balia, 

193 Lough Lannagli, 

20 Shrule, 

176 Monivea, . 

38 Dunkellin, . 

41 KUieggan {«“?' 



Mayo, 

Kildare, Meath, West- 
meath, and King's Co. 
Wexford, . 

Galway, 

Cavan, 

Kilkenny, . 

Kilkenny and Tipperary, 
Louth, Meath, Cavan, and 
Monaghan, 

Fermanagh, 

Monaghan, 



390 85 3 April, 1855, 

304,139 86 21 „ 

26,752 87 20 June, . 
212,480 88 28 „ 

17.000 S!) 17 August, 

18.000 90 13 September, 

8,000 91 6 October, 

176,813 02 27 „ 



Five Awards made Final in the Year 1856 
Galway, . . .1 46,341 I 05 i 20 March, . 



Roscommon, 

Galway, 

King's County, 



70.000 96 11 July, . 

16.000 97 11 „ 

28,160 98 27 October, 

88.000 99 30 



Eight Awards made Final in ■ 



Cork, . 

Galway, . . 

Mayo, 

Mayo, 

Mayo and Galway, 
Galway, 

Galway, 

Westmeath and King 



General Total for nine years, ending Dec. 81, 1857, 
for One Hundred and Seven Awards, . . 2,43 

*Thf P ufF U6nt0 ‘ 1 u"’. ard8 ’ D V lr '‘ !Cd thua . * Repayments reduced by refunds 
be JU t mESw ' wJSEwfc 101111 0XpenditUre and 1116 charged ml tl 

Office of Public Works, Lublin, 1 si March, 1858 . 



Total 

Amount of 
Expenditure, 
for all 
purposes. 


Portion of 
Total 

Expenditure 
charged to 
Counties for 
Public Works. 


Portion 
of Total 
Expenditure 
charged on 


£ s. 


d. 


£ s. 


d. 


£ s. 


J 


. 4,437 11 


0 


90 17 


11 








577 16 


2 




i 


. 0,802 7 


3 


503 17 


7 




i\ 


. 7,100 4 


0 


487 16 


7 


0,708 7 11 


. 10,038 17 


11 


529 0 


0 


6,500 0 


0 


. 4,034 5 


10 


320 12 


9 






. 0,920 7 


1L 


- 






. 1,392 0 


3 


89 15 


0 






. 1,933 18 


5 


- 








. 3,540 0 


0 


108 0 








. 4,070 7 


9 


224 7 


8 






. 4,625 0 


0 










. 4,733 15 


0 


110 0 


10 


4,023 14 




. 10,587 1 


10 


335 12 


0 


8,000 0 


0 


. 0,071 0 


4 


699 8 


1 


4,000 0 




. 20,079 9 


11 


1,683 18 


1) 


24,305 10 


2 


. 8,381 2 


9 


414 9 


11 


5,000 0 












172 0 


o 1 


. 8,825 9 


3 


410 12 11 


8,409 10 


4 


| 15,908 15 


5 


1,098 3 


2 


7,500 0 




1 








280 0 


0+ 


. 10,825 0 


2 


32 1 


8 




. 22,280 5 


8 


1,355 5 


1 


9,020 12 




. 4,107 7 


4 


94 0 


0 


1,800 0 




. 20,020 5 


1 


970 16 




10,000 0 




. 20,783 12 


7 


2,090 17 


4 


13,700 0 




. 7,389 1!) 


0 


613 6 




4,940 0 




. 20,055 11 


0 


1,078 18 


4 


14,000 0 


Ot 


405 1 


2 






352 0 


Oi 


. 50,980 11 


0 


5,124 18 10 


22,855 12 


2t 


. 43,520 15 


3 


58 0 


0 


10,808 15 


Ot 


. 60,718 1 


0 


1,120 10 


3 


23,000 0 


Ot 


. 2,799 4 


7 






1,000 0 


n+ 


. 10,984 13 


[0 


337 7 


10 


7,000 0 


0i 


. 8,058 3 


5 


332 8 


0 


4,000 0 


0i 


f 47,543 19 


8 


2,893 0 


0 


22,000 0 


Oi | 


i 




- 




200 0 


Ot 


787 14 


fi 


_ 




300 0 


Ot' 


. 0,081 8 


2 


247 11 


5 


3,000 0 


Ot 


. 55,040 17 


10 


2,357 1 


7 


21,000 0 


0 1 










90 0 


0 1 


. 42,097 6 


1 


1,858 5 


3 


21,541 0 


1 


. 20,880 0 


1 


1,410 10 


1 


10,050 0 


0 


. 15,820 8 


8 


379 11 


8 


4,250 0 


0 


. 22,302 9 


6 


93 17 


7 


9,800 0 


0 


. 22,770 0 


0 






7,000 0 


0 


. 16,205 8 


1 


390 0 


0 


7,140 0 


0 


. 18,213 15 


2 


716 6 


11 


3,900 0 


0 


. 18,445 7 


4 


1,306 0 


8 


4,100 0 




. 30,573 19 


3 


932 0 


1 


7,500 0 




. 16,896 1 


1 


1,228 12 


11 


5,092 0 




. 42,959 12 


0 


820 9 


7 


15,340 0 




. 29,959 8 








8,850 15 


0 | 


■ 




- 




1,290 4 


3 J 


999,026 0 


X 


46,030 17 


8 


542,459 18 3 | 



ie amount remitted by order of the Treasury, under 
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1867.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 



Final np to December 81, 1887, and Repayments thereon, np to December 31, 1857— continued. 





Flooded or 
ajured Lands, 


Cost 
per Acre 
of the 


In-reaso 
Annual Letting 


Instalments 






Repayments. 






1 1 




Been Drained 
or Improved. 
Statute 
Measure. 


including 
Interest, 
& 0. 


of these Lands, 
caused by 
Drainage. 


half-yearly, 
to repay Cost 
with Interest. 


ffl 

m 


To end of 1856. 


During 1857. 


Total. 


Districts. 


•3 °7J 

1 s 




A. R. P. 


£ s. d. 


£ 3. d. 


£ s. d. 




£ s. d. 


£ s. d. 


£ s. d. 1 








1,412 0 7 


3 17 


640 8 0 


233 11 11 


24 


2,003 18 4 


302 14 11 


3,20fi 13 3 








2,039 3 5 




88G 15 1 


300 11 2 


40 


8,283 14 8 


455 8 5 


8,739 3 1 








2,032 2 20 


3 2 10 


002 0 8 


274 2 9 


82 


3,414 13 4 


004 17 11 


3,919 11 3 








5,000 1 0 






357 8 0 




4,071 9 8 


840 18 7 


4,918 8 3 


Derryholmes, . . . ! 


192 




1,517 0 39 


6 5 4 


505 19 5 


153 2 1 


48 


3,022 1 1 


278 3 4 


3,900 4 5 


Bomsokane, . . .1 


3* 




007 0 39 


4 4 1 


339 2 9 


99 9 0 


35 


1,501 19 1 


032 9 3 


2,134 8 4 








214 0 20 


27 18 0 


573 0 10 


254 1 0 


32 


2,508 15 4 


499 19 10 


3,008 15 2 








259 1 29 


5 2 0 


94 14 2 


45 15 2 


44 


521 13 9 


90 1 4 


011 15 1 








309 0 37 


0 5 0 


117 1 8 


55 18 5 


00 


558 9 1 


112 16 9 


071 5 10 








847 2 1 


4 10 


277 11 0 


118 14 7 


44 


1,338 0 ft 


227 13 10 


1,500 0 3 








047 0 11 


5 18 11 


207 11 1 


99 5 9 


70 


1,204 18 9 


195 8 8 


1,400 7 0 




102 




792 3 18 


5 10 8 


241 2 7 


110 8 0 




1,170 3 4 


235 0 3 


1,414 3 7 








881 0 35 


5 4 11 


232 10 4 


133 18 11 


00 


1,427 1 4 


272 19 1 


1,700 0 5 


Dtmraoran, 


182 




2,220 0 8 


4 12 1 


929 1 6 


301 14 0 


22 


3,743 11 11 


730 11 3 


4,480 3 2 


Dungolman, 


15* 




1,157 3 35 


5 4 10} 


401 16 10 


167 8 11 


32 


2,268 9 3 


324 15 6 


2,593 4 9 


Rath, or Cloneon, . 


37- 




8,008 0 0 


3 0 1 


2,589 10 9 


929 12 2 


40 


14,039 7 0 


1,374 0 11 


15,413 10 11 


Burren, .... 


180 


1 


1,288 3 7 
3 10 


6 0 11} 


434 19 7 


160 4 8 
4 8 10 


40 


[ 1,944 11 2 


334 2 7 


2,278 13 9 


Shinrone, 


35* 




1,983 0 10 


4 4 10 


009 9 5 


290 19 0 


44 


2,073 12 0 


931 8 11 


3,005 1 5 


Sow, .... 


60 


) 


3,394 0 21 


4 7 3 


1,203 5 10 


334 17 0 
12 10 0 


30 


| 2,031 17 4 


698 10 2 


3,330 7 0 


Templemore, . 


40 




292 0 30 


30 19 2 


_ 


394 11 1 


40 


32 1 3 


- 


32 1 3 


Clonakilty, 


47 








1,751 19 4 


442 19 1 


30 


3,574 14 9 


875 3 7 


4,44!) 18 4 








518 1 2 


7 8 8 


214 4 4 


05 10 0 


40 


380 3 3 


151 18 0 


032 1 9 


Loughans, 


53 




3,024 3 27 




1,085 18 2 


305 11 2 


40 


2,050 10 11 


753 10 11 


3,404 7 10 


Borris-in-Ossorv. 


9 






4 3 0 


1,584 8 9 


043 15 2 


28 


6,948 8 8 


1,103 7 0 


7,141 15 8 


Deel, . 


29 




1,114 1 5 


0 18 


383 7 4 


161 1 1 


48 


1,390 19 0 


314 13 11 


1,705 13 4 


Castlemartyr, . 


101 




4,305 0 29 


4 8 1 


1,032 15 3 


450 8 0 


48 


4,502 12 0 


782 9 11 


5,345 2 5 


Quin, . . . . 


59 




91 0 35 


4 9 0 


35 17 1 


12 2 1 


44 


01 W 5 


22 15 11 


84 11 4 


Crosslough, 


179 




6,779 1 18 


7 13 0 


1,058 15 1 


745 2 8 


48 


9,098 0 7 


1,529 3 6 


10,027 4 0 


Boyne, 


17 










547 19 11 


48 


1,251 10 0 


1,202 14 3 


2.514 10 3 


Ballyteige, 


02 










749 10 10 


48 


3,252 IS 11 


1,407 8 9 


4,720 7 8 


Turloughmore, 


14 










so n i 


40 


400 7 4 


40 1 7 






78 










228 4 3 


48 


3,898 1 2 


312 0 2 


4,210 10 4 


Kilmagsmny, . 






2,103 0 16 


3 11 9 


505 14 8 


187 19 2 


28 


801 11 1 


351 2 11 




Kilbride, . 




{ 


6,709 0 38 


6 11 11 


1,904 17 0 


863 2 5 
7 10 11 


30 


l 5,414 5 7 


1,000 11 5 


7,110 17 0 


Glyde, . . . 


8 










13 7 11 


30 


23 4 2 


29 3 2 


02 7 4 


Derrylin, 






728 2 27 


8 0 3 


221 11 9 


103 3 3 


44 


454 10 2 


238 0 2 


092 19 4 


Leesborough, . 




1 


0,344 3 15 


8 6 1 


1,509 13 1 


722 2 11 


44 


1 2,770 6 10 


2,220 13 0 


4,997 0 4 


Killimor, . 


18 












44 


2,332 9 7 


1,644 15 4 


3,977 4 11 


Strokes town, . 


10 










300 4 8 


44 


1,723 3 3 


751 11 0 




The Hind River, 


79 












44 


309 1 8 


582 12 8 




Lavally, . 






2,409 3 27 


8 17 8 


700 1 3 


337 0 0 


44 


173 15 8 


888 3 5 




Cfistlebemard, . 












240 14 4 


44 




473 15 0 


473 15 0 


Youghal, . 


44 










232 15 6 


48 




1,244 18 10 




Cappagli, . 






1,759 2 20 


0 18 10 


228 15 3 


112 3 n 


60 

00 


“ 


540 10 9 


540 15 0 


BalU, 

Lough Lannagh, 


103 




3,207 0 5 








00 




4,039 18 3 




Shrule, 












no 


_ 


1,010 19 11 




Monivea, . 








7 11 5 


1,094 15 0 


527 10 8 


44 


- 


804 S 7 




Dunkellin, 






5,498 2 15 


5 9 0 


975 0 9 


453 0 9 




1 




403 0 11 


Kilbeggan, 


41 




18 2 4 


- 


- 




» 


I 










163,100 1 0 


Average. 
5 10 10 


47,359 19 8 


19,307 19 8 




195,832 10 2 


45,520 3 8 


£41,358 IS 10 








Add Repayments by Counties for other Districts for which Awards have not been made, to 


17,412 17 8 






December 81, 1857, 

















Total Repayments up to December 3], 1857, 268,771 I I 0 



By Order, Edward IIorxsbt, Secretary. 
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APPENDIX TO TWENTY-SIXTH REPORT OF THE [ 1857 



ARTERIAL DRAINAGE 



No. 2. — Return of Twenty-two Districts in hands, with tho. Expenditure and 



















Length 






































Prinoipnl 


and Injured Lands 


S3 

S3 


Districts. 


Final Notice. 


Counties in which Situate. 




Catchment 


teMadeor 


estimated to ha 
















Improved 




* 
















in Report. 


Statute Measure. 












2 Sept., 
early in 




Statute Acres. 


Stat. Mites. 




27 


Brosna (Ferbane), 


4 July, 


1846, 




resumed 


1854, 




6GJ 


15,087 0 25 


•172 


Balia, 


21 Sept., 


1847, 


Mayo, 

resumed 


16 July, 
10 Doc., 


1849, 

1853, 


80,720 


15 


4,165 0 0 


22 and 


BallinamoroandBallyconncll 


2G June, 


1846, 


\ Cavan, Fermanagh, Leitrim, 


30 June, 


18-10, 


101,455 


40 


0,538 1 18 


184 


(Shannon and Erne June- 


anc 




1- and Roscommon, 












•19 


uon), 

Cappagb, .... 


19 Nov., 
19 June, 


1847, 

1846, 


) 

Galway, 

resumed 


7 July, 
October 


1840, 

1853, 


34,850 


11 


2,927 0 0 




Dnnltellin 


19 August, 1S4C, 


Galway, 


4 Sept, 


1846, 


88,320 


52 


7,110 0 0 








resumed 


1 April, 










164 




3 Sept, 


1817, 


Galway, Mayo, and Roscommon , 


15 August, 1840, 


90,101 


40 


9,803 0 0 








resumed 


1 Nov., 












Fergus, .... 


17 Deo., 


1846, 


Clare and Galway, . 


15 Feb., 


1847, 


134,400 


52 


8,388 0 0 








resumed 


October, 1853, 








36 


Inny, 


31 July, 


1846, 


Meath, Westmeath, Longford, 


15 Sept., 


1840, 


231,110 


41 


7,703 1 14 




and Cavan, resumed 


26 Sept., 


1853, 








•41 


Kilbeggan, .... 


5 Sept, 




Westmeath and King’s, . 


1 Feb., 


1847, 


88,030 


20 


4,082 3 25 f 






resumed 


27 Sept, 


1853, 








ICO 


Koenagli, .... 


3 Sept, 


1847, 


Longford, .... 


25 June, 
20 April, 


1849, 


18,000 


9 


1,882 0 0 






- resumed 










11 






1846, 


Longford, .... 


17 June, 


1840, 


72,320 


25 


4,424 0 0 


32 


Lougb Gara and Mantua, . 


24 July, 


„ 


Roscommon, Mayo, and Sligo, 


9 Sept., 


„ 


128,000 


20 


3,003 0 0 






resumed 


5 .. 


1853, 








43 


Loughs Ougliter and Gowna, 


16 Sept, 




Cavan, Leitrim, and Longford, 


13 October 


1840, 


200,480 


57 


8,300 0 0 




and River Erne, 














68 


Lougli Neagh, . 


24 Deo., 


„ 


Londonderry Antrim, Down, 


3 May, 


1847, 


1,411,320 


915 


20,000 1 32 








Armagh, and Tyrone, 








174 


Lough Mask and River Robe, 


24 » 


» 


Mayo and Galway, . 


11 June, 


1849, 


225,000 


50 


14,880 3 0. 


183 


Loughs Corrib, Mask, and 


4 Nov., 




Galway and Mayo, and County 


1 January, 1848, 


780,000 


40J 


20,972 0 28 




Cam 






of Town of Galway, 








•193 


Lough Lannagh, . 


10 Jan., 


1848, 




11 June, 


1849, 


21,440 


11 


2,454 0 0 


•176 


Monivea, .... 


22 Sept., 


1847, 


Galway, 


15 August, 


1853, 


54,000 


23 


3,778 0 0 










resumed 


1 Nov., 








61 


Rinn and Black River, 


1 Deo., 


1840, 


Leitrim and Longford, . 


13 April, 


1847, 


74,000 


17 


4,007 0 0 










resumed 


5 Sept, 


1853, 




•20 


Shnile 

Shanagolden, 


19 June, 




Mayo and Galway, . 


10 July, 


1840, 


27,000 


13 


3,008 0 0 






1847, 


Limerick, .... 


8 March, 


1847, 


14,270 


24 


1,012 0 0 


•44 


Youghal, . 


2 Oct., 


1846, 


Cork 


l Nov., 


1840, 


1,547 


- 


220 0 0 


r»uo22 










Totals, 




4,281,055 


723J 


101,452 0 22 












Add quantity ofland, as or 


rrinnlly no 


certained,indis-l 












tricts for which no revised survey has yetbeen made, j 



T mode final daring the year 1857. The total expenditure thereon will he found in Schedule No. I. 

In Table. 803 scoured. 2 miles of unwatering cuts closed ; 9 miles or spoil banks levelled ; 4$ miles of embankments constructed in addition to figures 

4 15 1111163 of maia conduit3 deepened and scoured ; 22 miles of minor drains deeponed and scoured ; 4J miles of wire-fence erected in addition to figures in Table. 



Office of Public Works, Dublin, lsJ March, 1858. 
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1857.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 

AND NAVIGATION. 

Employment thereon, for Year ending December 31, 1857. 



63 



Quantity of Land 
on Revised and 
Detailed Survey of 
District, estimated 
to be benefited by 
the^propo3ed 

Statute Measure. 


Total Expenditure 

of Works to 31st 
December, 1857, 
including Interest 
on Borrowed 
Money. 


Expenditure for 
one year ending31st 
December, 1857, 
including Interest 
on Borrowed 
Money. 


Quantity of 

Earthwork 
removed in 
1857. 


Length of 

opened in 
1857. 


Equivalent 
of Men's 
Labour in 
Days' Work 
of one man. 
1857. 


— 




£ 8. d. 


£ s. d. 




Stab Milos. 






10,874 0 18 


04,990 11 10 


7,793 7 11 


177,990 


♦10* 


35,087 


Summary proceedings ; works resumed, after sits 
pension for 2nd assents, in accordance with the 
Report of the Commissioners for Special Inquiry. 


1,769 2 20 




162 10 0 






1,130 


Summary proceedings; works resumed, after sus- 
pension for 2nd assents, in accordance with the 
Report of the Commissioners for Special Inquiry. 


“ 


202,310 15 2 


10,438 6 0 


75,682 


{- 


43,530 


Ordinary proceedings ; drainage and navigation com- 
bined ; drainage commenced under summary pro- 
ceedings. 


2,677 3 27 




440 13 11 








Summary proceedings; works resumed, after sus- 
pension for 2nd assents, in accordance with the 
Report of the Commissioners for Special Inquiry. 


6,505 0 31 


" 


1,268 2 0 


420 






Ditto; works resumed, after suspension for 2nd 
assents, in accordance with the Report of the Com- 
missioners for Special Inquiry. 


” 


48,129 15 11 


3,024 10 11 


00,000 


10 




Ditto ; works resumed, after suspension for 2nd 
assents, in accordance with the Report of the Com- 
missioners for Special Inquiry. 


9,812 0 14 


53,735 3 11 


0,278 18 11 


93,254 






Ditto ; works resumed, after suspension for 2nd 
assents, in accordance with the Report of the Com- 
missioners for Special Inquiry. 


10,181 3 30 


51,504 13 1 


3,013 19 0 


10,458 


34 




Summary proceedings; works resumed, after sus- 
pension lor 2nd assents, in accordance with the 
Report of the Commissioners for Special Inquiry. 


Mills, 13 2 4 


} 


703 5 1 


1,011 


ill 


1,418 


Ditto ; works resumed, after suspension for 2nd 
assents, in accordance with the Report of the Com- 
missioners for Special Inquiry. 


1,708 3 0 


10,548 4 2 


1,444 19 4 








Ditto ; works resumed, after suspension for 2nd 
assents, in accordance with the Report of the Com- 
missioners for Special Inquiry. 






2,141 13 0 


5,500 






Ditto ; 2nd assents received. 


4,719 2 20 


24,423 12 0 


1,803 3 4 


25,771 


6J 


5,835 


Ditto ; ditto ; works resumed, after suspen- 

sion for 2nd assents, in accordance with the Report 
of the Commissioners for Special Inquiry. 


13,046 3 27 


104,149 0 10 


5,209 17 3 


«j 12,857 


“ 




Summary proceedings; 2nd assents received; drain- 
age and navigation. 




240,575 18 0 


14,057 4 9 


130,835 


11J 


08,995 


Ordinary proceedings ; drainage and navigation com- 
bined. 


5,805 0 13 


00,739 14 0 


3,115 7 10 


3,080 


i 


3,200 


Summary proceedings ; drainage and navigation com- 
bined. 


13,085 2 35 


241,470 18 2 


9,000 13 0 


8,550 


l 


22,751 


Ordinary proceedings; drainage, navigation, and 
mill- power combined. 






152 15 0 


- 


- 


1,350 


Summary proceedings; 2nd assents received. 


1,481 0 0 




87 11 9 








Ditto ; works resumed, after suspension for 2nd 
assents, in accordance with the Report of the Com- 
missioners for Special Inquiry. 


5,091 1 11 


29,526 11 10 


3,110 9 1 


47,553 


34 


24,283 


Ditto; works resumed, after suspension for 2nd 
assents, in accordance with the Report of the Com- 
missioners for Special Inquiry. 






228 13 1 


850 


i 




Ditto; 2nd assents received. 


1,038 0 28 


4,700 13 3 


108 19 7 


_ 






Ditto; works suspended; reported upon hy Commis- 
sioners for Special Inquiry. 


224 0 0 
110,083 0 13 




150 5 5 








Summary proceedings ; 2nd assents received. 


42,341 3 10 














159,024 3 28 


'"1,281,034 18 2 


70,003 19 10 


605,701 


02J 


351,907 





H t mile of nmvalering cats closer! In ailfiitdon. 

(I) Includes £230 ^07 8s. lOd., Interest ou borrowed money. 



By Order, Edward Hornsbt, Secretary. 
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APPENDIX TO TWENTY-SIXTH REPORT OF THE 

No. 3. — Return of Eighteen Districts in which Works hare not been undertaken. 



[1857. 



Arilariairy, 

Askillaun, 



Brickey, 
Breeogne, 
Burton Hall, 



Clongill, 

Grillinrath, . 

Irislitown, Ongenstown, 
and Grange Streams, 
Kilchreest, . 

Kisdoon, 

Maine, . 

Martins town (Corbury), 
Qnoilo, . 



19 Feb., 
3 Sept., 
23 Nov., 



19 Jan., 1848, 
19 Jan., 1848, 



22 Oct, 1840, 

12 May, 1847, 

13 „ 1851, 



Counties in which 



Wicklow, 

Mayo, 



Waterford, . 

Sligo, . . 

Carlow and Kildare 



Meath, 

Kildare, 

Meath, 

Galway, 

Tipperary, 

Antrim, 

Kildare, 

Down, 



Catchment 



Statute 

Acres. 

1,490 

1,50) 



8,800 

180,480 

0,700 



3,840 

20,800 

13,720 

57,000 



'0,877 | 



Statute Measure. 



381 0 0 
327 0 0 

400 0 0 
2,424 0 0 

1,410 0 0 
2,192 0 12 
116 0 0 



15,908 0 12 



£ s. 
47 1 



38 9 
49 10 



18 17 
273 10 



Summary proceedings. 

Summary proceedings, -trans- . 

ferred toLandlmprovement 
Act, and works executed by 
Marquis of Sligo. 7 

| Summary proceedings. 

Revised quantity, 73a. 1b. 6 p . 
summary proceedings; works 
proceeded with under Land 
Improvement Act 
Summary proceedings. 

Summary proceedings. 



Summary proceedings. 
Summary proceedings. 

( Summary proceedings. 
\ Revised quantity, " 
( 3 it. 3!)p. 

Ordinary proceedings 
difficulties. 

Summary proceedings. 
Ordinary proceedings. 

| Summary proceedings, 
j- Summary proceedings. 



1570a. 

legal 



Ofi.ce of Public Works , Dublin, 
March 1, 1858. 



By Order, 



Edward Hornsby, Secretary. 



Appendix C. 

Extracts from 
the Annual 
Report of Mr. 
C. J. Batters- 



Extract from the Annual Refort of Mr. Charles J. Battersby, c.e., District Engineer. 
For the year 1 85 7. Dated 8th January, 1858. 

Inny District, Comities of Meath, Westmeath , Cavan, and Lu/uford. 



by, c.e. , 
District 
Engineer. 



The works have keen in operation during the pas 
year in the following Divisions : — 

No. 5, or Ballinacarrow Division. 

No. 7, or Ballycorkey Division. 

No. 8, or Baronstown Division. 

No. 13, or Black River Division. 

M o. 5, or Ballinacarrow Division. 

The dams which remained in tho river at Ballina 
carrow bridge as mentioned in my two last Annua 
Reports, were removed in the month of July by mer 
employed under the Board in accordance with tin 
Secretary s letters of 15th April and 4th July last. 

No. 7, or Bally m-key Division. 

In the beginning of the year, the sloping of the 
sides of the new cut above the bridge was in progress 
but owing to the month of January being very wet 
and the river in consequence much swollen, it was not 
possible to complete the work in a perfect manner be- 
fore 20th February when the bead dam was lowered 
and subsequently during the summer and autumn all 
the dams were removed, and the head race to water 
wheel filled in. 

The new bridge (built at the expense of tho County 
of Westmeath), of forty feet span, having been finished 
in the month of May, the temporary one has been since 
removed, and from the western end of the new bridge 
an accommodation road has been made into the Bally- 



corkey Island, which was severed by the new cut from 
the tenant’s farm ; stone gate-piers, aud sill have been 
erected in the parapet of the bridge, but the iron gate 
has not been yet put up. 

Jf o. 8, or Baronstown Division. 

On 18th February, tools were removed from Bally- 
corkey to this shoal, and on 21st the un watering taps 
were commenced on the Corry side of river; as soon as 
the shoal was unwatered, the excavation was proceeded 
with, the pits being kept dry by means of the pumps 
worked by the water-wheel, which was put up at the 
mouth of the tap. The lower end of this shoal was com- 
posed of a deposit of sand lying on marl, but the 
centre and upper part for- about fifty perches in length 
was rock, from one foot to three feet six inches in 
depth. 

The old eel-weir, which was situated on the lower 
end of the shoal having been removed, it was decided 
to erect a new one higher up the river. During the 
month of December this was commenced, but has not 
been completed, as a change of site is demanded on 
behalf of the proprietor. 

In order to regulate the level of the water inLoughlron, 
a weir seventy feet long has been built across the new- 
cut, close to the temporary bead dam : the top of this 
weir is at a level which will preserve from floods the 
low land bordering the lake, as well as the hitherto 
flooded lands on the Black river as far as Corry bridge. 

The completion of the works below Baronstown 
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having lowered the water at the mouth of the canal to 
such an extent as to prevent loaded turf boats from 
plying between Lough Iron and the wharf, where turf 
was usually discharged for the use of theBaronstown house, 
it has been decided that this canal should be deepened 
from the lake to the wharf sufficiently to allow the 
boats to navigate it. Accordingly, after the completion 
of the excavation in the main river, the work was pro- 
ceeded with, and having been completed for a distance 
of about ninety-six statute perches, it then became 
necessary to defer the deepening of the upper reach into 
the lake until the water is lowered, because this part 
of the canal, being principally composed of soft moor, it 
would have been both difficult and expensive to keep it 
free from water. The part excavated was composed of 
gravel and boulders, and of limestone rock, for about 
twelve statute perches in length. 

The work still to be done on this division comprises 
the filling-in of the unwatering tap, 108 statute perches 
in length, the removal of the dams, erection of a new 
eel weir, and some further deepening for the entire 
length of the canal, the rebuilding of the Canal wharf 
wall, and the erection of the necessary works for pre- 
serving the former navigation, of a regulating weir and 
small navigation lock at the junction of the river and 
the canal for the preservation of the navigation of the 
river. 

No. 13, or Blade River Division. 

This tributary, which unites Glen Lough with Lough 
Iron, the total length being about four and a-half miles, 
was partly opened in the years 1846 and 1847. Prom 
Glen Lough a new cut was then made, 192 statute 
perches in length ; below Newpass bridge, a short cut 
of sixty perches in length ; and above and below Corry 
bridge, about 370 statute perches of river course were 
opened. A new bridge, fourteen feet span, was built 
at Corry, and in the year 1849 the Corry mill power 
was purchased. 

Although the work done on this river had, to a 
certain extent, a most beneficial and satisfactory effect 
on the adjoining lands, still it became necessary, in 
order to render effectual what had been done, to further 
deepen the new cuts, and to open out the remaining 
part of the river. On the 20th of last October, the works 
were commenced, and have since been vigorously car- 
ried on; the new cut above Corry bridge has been 
deepened from two feet six inches to three feet in 
depth, and seven feet wide at bottom; from thence, 
about 224 statute perches, up stream, the river has been 
partially deepened, dragged, and the banks sloped; and 
as far as the junction of the Caraun stream, the old 
river has been deepened from ono foot nine inches to 
four feet, and seven feet wide at bottom, and about 188 
statute perches of the straight cut close to Glen Lough 
has been deepened from two feet nine inches to three feet 
nine inches, and about four feet six wide at bottom. 
Some excavation has been also done above and below 
Newpass bridge, and preparations have been made for 
the erection of a temporary bridge, previous to the re- 
moval of the old one, as it is intended to build a new 
bridge of ten feet span. This will be done at the expense 
of the County Westmeath, the contractor for which has 
not been yet declared. In making the unwatering 
taps, advantage has been taken of the lateral and side 
drains which were opened for the purpose, ami will 
materially contribute to the drainage and improvement 
of the land through which they pass. 

The works still to be done on this division are the 
deepening and sloping of the new cut from Lough Iron 
to Corry bridge ; which cannot be carried on to advan- 
tage before Lough Iron is lowered ; the deepening and 
sloping of the banks in a few places between Corry and 
Newpass bridges, the making of a short new cut into 
Glen Lough ; the removal of the dams generally in 



the river; the building of three accommodation bridges; 
and the opening of 200 statute perches of the Balliuree 
tributary which falls into Glen Lough ; and as these 
works will not be very expensive, I feel satisfied that 
this division will be completed for less than my esti- 
mate of last July. 

The progress of the works on the main river during 
the past year has not been very expeditious, owing to 
three causes : first, because the spring being very wet, 
was unfavourable for drainage works; secondly, be- 
cause they were not carried on through a populous 
neighbourhood ; and thirdly, because the Board had 
intimated in the autumn that the district above Lough 
Iron would probably be abandoned. On the Black 
River, however, the progress has been very satisfactory,, 
owing to a large increase in the number of labourers on. 
this tributary, which is attributable to, first, the favour- 
able weather at the close of the year; secondly, to the 
more populous neighbourhood adjoining the river; 
thirdly, to the absence of employment by the farmers 
after the works on this division had commenced ; and 
fourthly, to the men being more accustomed, and there- 
fore more anxious to work in the tributaries than in 
the main river. As it is proposed to abandon the 
proposed works above Lough Iron, I think that the 
district may, under the present arrangement, be com- 
pleted about next September. This, however, will very 
much depend on the state of the weather, as it will 
not be practicable, except in a very dry season, to com- 
plete, in a perfect manner, the remaining works on 
the Black River. 

Although the fall of rain during the past year has 
exceeded the average, still on the whole, it was rather 
favourable for drainage works ; the months of March 
and April,' which are generally dry, were unusually 
wet, especially the latter month, in which there fell 
4T0 inches, but in the subsequent months the fall 
was very evenly distributed ; the very heavy floods in 
the beginning of the year were discharged through the 
finished cuts below the surface of the low lands, 
and generally at the level which was proposed. In no 
ease were the improved lands flooded, the water be- 
ing from one foot four inches to three feet six inches 
below these lands, which, before the works commenced, 
were usually flooded for the entire winter. 

The following is a copy of the registered fall of rain 
at this place during the year 1857 : — 






January, . . .4-08 

February, . . .1-83 

March, . . . 3-09 

April, . . 4-10 

May, . . . 1-75 

June, . . . 9-97 

July, . . . 2-13 






August, . . .196 

September, . . 2-74 

October, . . .1-80 

November, . . 2-18 

December, . . 2 '46 
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The improvement in the land on the finished part of 
the river lias been quite as great as the most sanguine 
could have anticipated ; and parties who, before the 
works were executed, were rather incredulous as to any 
direct benefit accruing to the land from drainage works, 
now admit that the benefits are greater than could 
have been even expected. As mentioned in my former 
reports, very little of the improved lands are tilled, hut 
are principally used, as heretofore, for pasture and 
meadow. 

I enclose the following tracings, which will describe 
the position and extent of the works daring the past 
year'. 

1. General plan of the district, showing the hitherto 
flooded and injured land which has been drained in 
1857. 

2. Plan and longitudinal section of river at Barons- 
town shoal. 

3. Longitudinal section of Baronstown Canal. 

4. Longitudinal section of the Black River Tributary. 
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APPENDIX TO TWENTY-SIXTH REPORT OF THE 

Extracts from the Annual Report of Mr. Martin Farrell, c.e. 

For the year 1857. Dated 27th February, 1858. 

Districts of Loughs Oughter and Gown a, and River Erne, and Ballinamore and Ballyconneix,, 
in the Counties of Cavan, Fermanagh , Leitrim, and Longford. 



The completion of the "works of the Loughs Oughter 
and Gowna, and of the Ballinamore and Ballyconnell 
districts, in order to prepare for making the awards 
upon them, has been more tedious than I expected. 
On the former district, the dams put in by the con- 
tractor, when building a new bridge at Baker’s bridge, 
under county presentment, which were referred to in 
my last Annual Report, were to be removed by the Board 
on an arrangement made with the contractor, and after 
their nearly total removal the valuator made a second 
visit to the district, accompanied by Mr. Forsyth, who 
made the original and supplementary reports upon it. 
From the reports of these gentlemen, the Board deter- 
mined to remove the lower part of these dams (being 
obstructions placed in the river’s course by the Board’s 
operations) that had been left at the several works on 
the part of the district under the influence of Belturbet 
weir, when it was determined to discontinue further 
works there, as it was not deemed expedient to inter- 
fere with the level of the Belturbet distillery. . The 
removal of the dams with steam dredgers is still in 
progress. 

On the Ballinamore and Ballyconnell District, the 
contractors for building the lock-houses were delayed 
by unfavourable weather in the early part of the year, 
by additional work in foundations, and by the diffi- 
culty of getting tradesmen for the building. Though 
the works of masonry on the district had collected a 
number of masons, yet, as the mason-work of the canal 
had been finished some time before the lock-houses 
were commenced, the men had left the country, and 
not more than five masons out of the great number 
that had been collected on the several works could be 
got by the lock-house contractors. As the building of 
places' of worship and of private houses has much in- 
creased in the counties of Leitrim and Cavan within 
the last few years, the number of tradesmen employed 
on the lock-houses was constantly varying, and the 
class of contractors that tendered for the houses being 
poor, a regular staff of workmen would not remain 
with them ; this has caused much delay, and great 
difficulty in getting the work fairly doue. The clearing 
up of the tributary rivers that had been opened in.lS4-7, 
to prepare the district for having the award made, was 
also in progress during the year. The work upon the 
districts is as follows : — 

Loughs Oughter and Gowna, &c., District. 

Belturbet . — For the purpose of bringing the steam 
dredgers from the Ballinamore and Ballyconnell District 
into Lough Oughter, it was necessary to form three 
levels by means of dams in the navigation course that 
had been partially prepared below the Belturbet weir 
and as the water of Lough Erne had fallen very low at 
the time that the dams were being prepared, it was 
necessary to cat a channel for -the dredgers through a 
short shoal a little below the Belturbet bridge. The 
“0” dredger arrived from Leitrim, near the Shannon, 
on the 5th of August, and the dredger built at Bel- 
turbet, which had been lent to the Londonderry and 
Enniskillen Railway Company to have some dredging 
work done near Enniskillen, arrived on the 6th of 
August. They were both, with their barges, raised 
through three artificial levels (a perpendicular height 
of eleven feet,) on thel9th of August, without accident or 
any interference with the level of the water for the 
distillery. Two spoon and bag dredgers were also 
brought from the Ballinamore and Ballyconnell District 
to dredge the tops of the dams, in order to get a suffi- 
cient depth of water on them for the steam dredgers. 
The dams nearest to Lough Oughter were first engaged 
in, as being likely, in freshes, to have a greater depth 
of water on them, and to give greater and more imme- 
diate relief to the land. 



Bessbrook . — The “drainage” dredger having been 
kept below Carratraw bridge, where it conld not, with- 
out great trouble, be made to pass, lias been kept at 
work in the lower part of Lough Oughter and the River 
Erne. The head dam at Bessbrook has been dredged, 
and the removal of the second (five having been made 
for this shoal) is in progress. 

Baker's Bridge . — As lias been mentioned, an arrange- 
ment was made by the Board with the contractor who 
built the new bridge for the county, to remove the 
dams put in by him, by liis lodging the estimated cost: 
of their removal to the credit of the Board, which was 
done in February; and the taking down of the tempo- 
rary bridge, and removing the dams with spoons 
worked on movable platforms, was in progress in 
March, and continued until the close of May, when 
Mr. Forsyth inspected the district, with the valuator 
the completion of the work having been left for the 
steam dredgers. The head dam, all the material that 
had been used to form a longitudinal dam, nearly the 
whole of the remainder of the contractor’s dam, and 
the tail dam, were removed during the month of Novem- 
ber and part of December. 

Slroane Point . — The removal of the top of these 
dams (no part of which had been removed before, ex- 
cept the portions next the excavation taken away be- 
fore the water was let into it,), with a spoon, was in 
progress during the month of June and to the 6th of 
July, when the forming of the dams at Belturbet was 
commenced. The total removal of the dams at Stroane 
was completed in October. 

Carajin . — The remainder of the dams made for this 
shoal was removed between the 11th and 16th of 
September. 

Caratraw . — A deviation cut, in order to get to deep 
water, having been made at the lower part of this 
shoal, and the lower dam being made on the edge of 
very deep water, the removal of any part of it had 
been abandoned until the water could be lowered at 
Belturbet, and the dams of this part of the shoal had 
been wholly left in. The removal of them , and the 
tail dam of the upper part of the shoal was completed 
on the 11th of September, after the links and buckets 
of the dredger, which had been much shaken at Ennis- 
killen, had been repaired so far as to put them in fair 
working order. 

Foxhole Point . — On the completion of the removal 
of the dams on the Annalee river, above Urney, at the 
close of the year, the “C” dredger was taken to this 
station to remove the dams there. 

Urney . — After the removal of the dams at Caratraw 
and Carafiii, the drainage dredger was taken to Urney, 
and the tail dam, with a small cross dam under the old 
church, as well as so much of a dam made below the 
temporary bridge as this dredger could reach, were re- 
moved at the close of September. 

Derryheen . — The spoon and bag dredgers were put 
to work at the removal of the top of the dams at the 
closeof J uly,and left threefeetsix inches in depth of water 
on them by the end of August; the remainderwasremoved 
by the “C” dredger on the 19th of September, except a 
portion where there was not at the time sufficient 
depth of water for the dredger, as the water level had 
fallen between the periods of the working there of the 
spoon, and bag, and steam dredgers. The removal of 
the remainder was completed at the latter end of 
December. 

henry goes . — This shoal had been divided into two 
portions by a deep part of the former channel. The 
remainder of the dams of both parts was removed 
between the middle of November and the 12th of De- 
cember by the “C” dredger. As the dams had been 
made with light material on a bad bottom, a good deal 
of timber had been used to stay them in the execution 
of the excavation, and caused much delay in dredging. 
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Deredis . — After the removal of the tops of the dams, 
three in number, by the spoon and bag boats in Sep- 
tember, the “C” dredger removed the remainder in 
October, wi th the exception of a small portion of the 
bead dam, principally composed of stones (thrown in 
to protect a slip in the dam in 1852), which the “C” 
dredger, in its present state, could not, without danger, 
be pnt to work at. 

Tinker's Island . — On the completion of the removal 
of the dams at Deredis, the “ 0” dredger was pnt to 
work at the dams at Tinker’s Island. The tail dam, 
and two above it, were removed by the middle of No- 
vember, a portion of the third having been avoided for 
the same reason as the portion of the head dam at 
Deredis was left. The spoon and bag dredgers re- 
moved the head dam to the level of the original bed of 
the river on the western side ; a small portion of the 
lowest part of the dam on the eastern side, where the 
water is deep, only remains for the steam dredger. 
The former river was wide where the head dam had 
been made, and a portion of the dam was made when 
the water was at the time from six to seven feet in 
depth in the dry season of the year. There is not in 
the dry season now more than two feet six inches in 
depth of water in this part of the river, the summer 
' level of the water surface here having been reduced 
four feet. 

Butler's Bridge . — An effort was made in January to 
put in the weir sluices, but the tail water was too high 
to get them in without much expense. A cut was 
made in the direction of the mill tail race to ease the 
head water, and to take off the discharge by the weir, 
and the sluices were put down in May. A portion of 
the timber work gave way in September, but it was 
immediately repaired. On the conclusion of the dredg- 
ing at Tinker’s Island by the spoon and bag dredgers, 
they were brought above the Butler’s Bridge weir, in 
■November, to remove the bottom of the dams from 
Butler’s Bridge to Curraghanoe, as the spoon and bag 
dredgers used for removing dams on this district were 
removed to the Ballinamore and Ballyconnell District 
before the work on the upper part of the Aunalee 
river was in operation. A portion of the head dam 
at Butler’s Bridge next to the deep water was removed 
towards the close of November. 

Derrygara . — While the water in the Annalee river 
was low in June, a portion of the dams was removed 
to a depth three feet below the water surface. The 
whole of the remainder of the head and tail dams was 
removed with the spoon and bag dredgers in the latter 
end of November and part of December. 

Kilnucreeve . — The bottoms of six dams remained in 
this part of the Annalee river, three of which have 
been removed with the spoon and bag boats up to the 
close of the year. 

Cavan River . — An open had been left to connect the 
new channel with the swamp at Tullylougb, which has 
been made wider and deeper. 

Lough Atrain and Shanacroaghan. — Obstructions 
were removed from the former of these streams in 
March, and the upper part of the latter stream was 
deepened, so as to relieve twenty-nine acres of valuable 
land, in February. 

Sallaghans . — In consequence of an objection on the 
part of the valuator to the weir of Sallaghans, Mr. 
Forsyth visited it on the 29th of May, and found that 
the result expected by the valuator from an alteration 
suggested by him would not be attained. 

The dams yet to be removed are the remainder of 
those at Bessbvook and those at Cornadarragb, on the 
River Erne; those at Gortnanoul arid Foxhole, on Lough 
Oughter ; the remainder of those at Urney, and those 
portions of dams at Deredis and Tinker’s Island before 
referred to, which can be completed by the two steam 
dredgers at the close of March. The remainder of the 
dams at Kilnacreeve and those at Curraghanoe will, I 
expect, be completed at the same time with the spoon 
and bag dredgers. 

The tillage of the lands relieved by the drainage 
works is still more extended than it was last year. An 



estimate of the cropping of 262 acres of a portion of Appenmx C. 
the district gives a total value of £2,67 S for the crop ExtrnctTfrom 
on the ground, or say £10 per acre, deducting the cost the Annual 
of tillage, rent of land and former value, per acre, as Report of Mr. 
£7, £3 will remain as clear gain per acre in one year. Martin 

In consequence of the very high price given for hay Farrell, c.n. 
in the early part of last year, the low lands relieved by 
drainage were retained for meadow more generally 
than they would have been in other circumstances, and 
in consequence, the turning up of them for tillage pur- 
poses was in some measure checked. 

Since the removal of the dams on the Annalee river, 
and between Lough Oughter and Bessbrook, the water, 
discoloured by floods, reaches Bessbrook on the morn- 
ing after a heavy night’s rain, although, in 1850, it 
was not perceived at Bessbrook until two or, in some 
instances, three days after heavy rain, the difference of 
time having been occupied in filling up Lough Oughter. 
Nevertheless, 1 cannot perceive that the level of water 
at Belturbet weir (which has not been altered) is more 
quickly raised now than it had been, which I attribute 
to the much earlier commencement of the discharge of 
the floods, and its continuance over a longer period of 
time, as, in consequence of the head of water in Lough 
Oughter having been greatly diminished, the fall, and 
consequently the velocity of the discharge, is consider- 
ably less. 

As Mr. White, the valuator, visited this district in 
September and October, 1856, and again in May, 1857, 
the appearance of the lands of the district must neces- 
sarily have been in an unfavourable state. As less rain 
than usual has fallen at the latter end of 1857, Mr. 

White, who has been directed to visit the district 
again, will be enabled to form a fair estimate of the 
value of the works in ordinary seasons. 

Ballina more and Ballyconnell District. 

The works done on the above district during the past 
year are as follows : — 

Mvllinacogh, Kinnish, and Aghalane . — A small 
amount of dredging, but in very hard gravel, was done 
at those stations, in March and April, with the drain- 
age dredger, which was, in the early part of May, after 
completing the work between Lough Erne and Caroul 
lock, lent, as stated in the Lough Oughter report. A 
spoon and bag dredger was used for some time in re- 
moving very bal'd material under the central arch of 
Aghalane bridge, and at such parts near the bridge as 
the buckets of the steam dredger could not reach. 

Tonymore and Drummetiagh. — 2,403 cubic yards of 
material were dredged from these stations in January 
and February. Rock was met with a little below 
Caroul lock, on the Drummettagh reach, at the level to 
which the dredging was being done. 

Caroul . — The rubble paving below the weir sluices, 
and the breast wall at the land side below them, was 
ripped away to some extent during the winter floods of ■ 
the early part of the year. The paving was substan- 
tially repaired in July and August, and the breast wall 
was repaired at the same time. The wall between the 
weir and the fish pass had been disturbed, most prob- 
ably by a large cot (used by Lord Erne’s tenantry for 
crossing the deviation cut at Dernagore) which was 
carried away during a flood. The stones whero dis- 
placed were reset, and the stops for the fish pass were 
then put in. The excavation for the foundations of 
the Collector’s house, which were sunk nine feet below 
the land surface to a strong blue clay, was done in the 
month of May; but in consequence of delay in pro- 
curing masons and bringing stones to the ground, the 
walls of the house were not built until September. The 
carpenter’s, slater's, and painter’s work has been done, 
but the second requires repair. 

Derrylaney . — The clearing up of this tributary, 
which is the outlet of a short mountain catchment basin 
without a lake or other reservoir in its course, was 
commenced in July, but through a misunderstandingof 
directions given by Lord Erne’s agent to some of the 
tenants, they opposed the entrance of the workmen on 
the land. The matter was, however, settled on the 
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. Appendix C. ^6tli July, and the whole river, which had become in 
P — many places of little more than half of the sectional 
the Annual area originally given to the new course, was fairly 
. Report of Mr. cleared up at the end of August, much to the satisfac- 
Martin tion of the occupiers of the laud, as several heavy floods 
Farrell, c.e. j iaye b een s i nce carried off without flooding, except to 
a small extent, where the bank near the river was very 
low. 

Drumderg . — On the completion of the Derrylaney 
river, this tributary was cleared up ; but as the portion 
of land above Drumderg Lough had sunk so much in 
level as to make the surface little more than two feet 
above the bed of the river, the Board authorized the 
additional deepening of the outlet through hard gravel, 
and of the course above the outlot, which has been 
done. 

Ballyconnell. — Some collections of deposit at the site 
of the old bridge at Carrickaleese, and at the mouth of 
the Tanyard river above Ballyconnell, were removed 
with a spoon-and-bag dredger in May. Leakages at 
the end of the mill, and at the site of the northern mill 
race, have been puddled and stanched. The rubble 
paving below the weir sluices, and the breast wall at 
the land side also below them, have been repaired ; and 
the escape course from the weir at the northern side of 
the island has been widened and improved, so as to 
prevent injury to the breast wall mentioned. Stops 
have been put into the fish pass. The foundations of 
the lock-house were sunk from six to seven feet below 
the land surface. The masonry was commenced in 
March, and the house was roofed in June, but the 
flooring was not done until November. 

Crooked River. — The removal of gravel deposit in the 
canal at the mouth of the river was done with a spoon- 
and-bag dredger in June. The clearing of this tribu- 
tary (a mountain stream of quicker delivery than the 
Derrylaney river) was commenced in September and 
completed in October. The bridge on the high road 
from Ballyconnell to Ballinamore, though composed of 
two arches each of ten feet span, was completely choked 
in its whole waterway during a flood in October, in 
consequence of the angular direction of the river water 
when reaching the bridge. The Board decided on 
altering the direction of the course above the bridge, 
which has been done j and some breasting required at 
the concave side of the channel above the bridge is 
nearly completed. 

Skelan . — The nibble paving below the weir sluices 
was repaired as at Ballyconnell, and the stops for fish 
pass were put in. The masonry of the loelc-house was 
commenced in March, and the house was roofed in June. 
The carpenter’s work and tiling were done in Novem- 
ber. The permanent footbridge and railing hare been 
put up over the weir to serve as a foot road and to 
facilitate the raisiug and lowering of the regulating 
boards on the top of the weir. 

lake Navigation, from Skelan to Comoge. — Beacons 
have been driven through the Coologue, Derrylmssan, 
Ballymagauran, and Garadice lakes, to mark the lino 
of navigation. 

Camagh and Derryniggin Streams The cleaving up 

of these streams was done in October and November. 

Blackwater and County Drain. — The clearing of the 
County drain to Killyran lake was commenced in June, 
and that of the Blackwater in July ; the latter was 
completed in August, and the former, with its nume- 
rous branches, iu October. As the lands above Killy- 
ran and Glebe lake bad sunk in level, it was necessary 
to deepen the drain eighteen inches further ; and a 
short part of the excavation was in rock that there was 
much difficulty in working. The branch streams above 
Templeport lake, as far as Corville, were also cleared 
up in October. 

Comoge — The hand-dredger was put to work to clear 
deposit from the canal between Derrygoan bridge and 
Garadice, from April to 25th of June, when all the men 
that could be got were put to clear the tributaries. At 
the latter end of J uly it was necessary to cut a passage 
for the “ C” dredger through a bar of deposit on the 
western side of Garadice lake, which was dqne by the 
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hand dredger : and from the close of August to No- 
vember the dredging of this bar, 500 feet in length 
and nearly two feet in depth, with the hand-dredger 
was continued. A wire fence has been made in the 
intervals between the stone fence along the divi- 
sion ; and a great portion of the towing path, where 
gravel was near hand, lias been gravelled. 

Aglioo. — A quantity of deposit was dredged from 
this reach by the hand dredger and two spoon-and-bag 
boats, in March, and by the two latter to the 25th 
June. There must also have been a “rising” of the 
soft bottom to some extent, as bog timber was found 
over the required level in ground which had been 
dredged to the full depth by tbo steam-dredger in the 
previous year. The occupation bridge at Lisnatullagh 
lias boon completed, and the approaches, with gates 
fences, and gravelled surface, have been formed. The 
temporary bridge lias been removed. A wire fence 
has been put up along the division. The towing path 
has been formed, and in some places gravelled. The 
foundations of the lock-house were sunk from four to 
five feet below the level of the lock coping. The 
masonry of the bouse was commenced in July, and is 
not yet altogether completed. Stops have been put in 
the fish pass. The streams from the Drumcoura and 
Ardmccnan lakes, and at Killadough, were cleared up 
in May and J utie. 

Drumraine. — The wire fence 1ms been made along 
this division. The towpatli has been formed and gra- 
velled nearly along its whole length. Much damage 
bad been committed by cattle breaking down the 
fences to get water ; and the Board directed that 
watering slips should bo made in convenient places 
inside the fence, with a pipe to convey the water to 
them, which has been done. The Edentinny stream 
was cleared up in February. 

Ballinamore. — Stops have been put iu the fish pass 
at the weir for Lock No. 5. Watering places have 
been made along this reach where required. The ex- 
cavation of spoil from tlio site of the lock-house was 
completed in February, so as to leave thirty feet from 
the centre of the road to the front wall of the bouse, as 
required by Act of Parliament. The masonry of tbe 
lock house was commenced in March, and the carpenter- 
work and rendering of the roof was completed in Octo- 
ber. The blacksmith’s tools and shop-fitting were 
removed from this district to the Lough Oughter and 
Gowna, &c., district, in July, when it was determined 
to put the steam dredgers to work there. 

Fohera . — The whole of this river up to Lough Adurn 
was cleared up in July and August. It was necessary 
to remove a considerable quantity of rock in conse- 
quence of the sinking of the level of the land since the 
river had been first opened. 

Tullyoscar, Casileroggy, Holier, and Corraphort 
Streams. — The cleaning up of these streams was ia 
progress at different intervals, as it could be most con- 
veniently done through tbe year. As tbe lower reach of 
the Moher streams had very little fall, a portion of the 
old course of the Yellow river was cleared to cany off 
the dead water. Ail occupation bridge that had fallen 
into the latter stream 1ms been repaired. 

Creevy. — Some spoil has been levelled and soiled at 
the northern side of the canal on this reach. Two 
watering slips have been made on tbe lands of Tully- 
oscar and Creevy ; and the clay base for a wire fence 
has been made on tbe soft bank towards Ballyduff. 

St. John's Lake. — The approach of the Derrymacoffin 
bridge has been repaired, and the navigation course 
through the lake has been marked out with beacons. 

Drnmany. — The band-dredger, with the spoon-and- 
bag dredgers, were engaged during January and Feb- 
ruary in completing the dredging of this reach. As at 
Aghoo, bog timber was found here where the full depth 
had been reached by the steam dredger in 1856, and 
some rising of the bottom must have taken place. A 
wire fence was put up along nearly the whole of the 
reach in January and February. The towpath aloDg 
the whole reach has been gravelled, an abundance ox 
clean gravel having been found in tbe spoil heaps 
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along this reach. A drain has been made from an 
outlet of the cavernous limestone in the lands along the 
Drumany and Kiltyfannin stream, to relieve a valuable 
flat part that had been kept in a state of saturation at 
all times of the year : the level of part of the land fell 
two feet immediately after opening the drain. 

Castlefore . — A collection of deposit at the meeting of 
the overflow with the navigation course below Castle- 
fore lock, was removed with a spoon and bag in Feb- 
ruary and March. The puddle at the back of the lock 
chamber wall was removed in May, and Mr. Forsyth 
was able to examine it in the latter part of the month. 
A rubble retaining wall (the stones being laid in 
puddle) was built on the rock, through which the lower 
part of the excavation for the lock was made ; and a 
puddle bank was carefully put in between the retaining 
wall and the back of the chamber wall. There had 
been a great deal of leakage from the land, which had 
worked its way through the former puddle and softened 
the mortar of the chamber wall; the soft mortar was 
all picked out of the joints, and the wall was carefully 
pointed with good mortar. A drain was made at the 
land side of the retaining wall to carry ofF the land 
leakage to the tail water of the lock. The work was 
completed in J uly, and no symptom of farther weak- 
ness in the chamber wall has since been perceived. 
The masonry of the recess above the forebay of the 
lock was pointed, and several leakages through the face 
of the forebay were stopped by it. The foundations of 
the lock-house were built in May, and the house was 
slated in August ; doors, floors, and window's were put 
in in the following month ; the roof was rendered, and 
the floors tiled in October. A heavy stone dam had 
been put in above Castlefore bridge, when the excava- 
tion for the canal was in progress, which was partially 
removed in 1856. The stones at each side of a gap in 
the centre of the dam were found to be very large, and 
it was found necessary to form a dam at the Lough 
Marave side of it, so as to remove it altogether. After 
the water had been let go at the Castlefore weir sluices, 
the bed of the canal down to the lock was cleared of 
obstructions at the same time ; the lately made dam 
was removed nearly altogether to the required depth 
before the water was let in, and in letting in the 
water, the remainder of it was carried away. The 
towpath below Castlefore bridge was made of sufficient 
width, and a fence was made between it and the road. 
The towpath has been gravelled to Lough Marave. 

Aghacashlane . — The embankment above the point 
of diversion on this river was repaired in September. 
The bed of the river course was straightened ; and it 
was found necessary, in November, to drive some stout 
larch poles in front of the bank at the point, where the 
river coming from the north struck it nearly at right 
angles. 

Annandale Stream . — The whole of this stream, 
nearly from the point of diversion of the upper moun- 
tain portion to Lough Scur, has been cleared up, and, 
as the lands had sunk in level since the stream had 
been opened in 1852, it was necessary to deepen a por- 
tion of it farther to a depth of eighteen inches, a short 
part of which was through rock and large boulders. 

Kilclare . — A notice was served upon the miller at 
Kildare to restrain him from using the water-supply 
for working his mill, as it had been purchased by the 
Board, and the water has not been used for the mill 



since. In order to prevent the trespass of cattle on Appendix C. 

the high banks between Kilclare and Lisconnor, it was 

necessary to scour the back drain at the southern side ^Annual™ 
of the canal, and to make a low wall on the top of the Report of Mr. 
bank along a portion of it where the height was insuffi- Martin 
eient for a fence. The back drain at the northern side Farrell, c.e. 
of the canal, which is the drainage course for the lands 
of Lisconnor, has also been scoured and deepened ; and 
an accommodation bridge has been made for Mr. King’s 
tenants at Kilclare. The towpath between the high 
road bridge at Kilclare and Lock No. 12 has been 
covered with broken stone. 

lisconnor . — The foundations for the lock-house 
were sunk nine feet below the surface of the land, in 
February, and the masonry of the foundations was 
built in March. Advantage had been taken when the 
overseer was not present to throw stones loosely, with- 
out mortar, into the foundations, and the necessary 
alteration to render it secure occupied some time. The 
masonry was built and the roof was slated in August ; 
the carpentry and tiling of the floors were done by the 
close of October. 

Killarcan . — The excavation of the foundations of the 
Collector’s house, six feet below the surface, was done 
in February, and the masonry was in progress in 
March ; the roofing and slating were done in August ; 
the carpenter’s work was nearly done at the close of 
the year. The overfall into the canal below Lock 14 
was lengthened in May, and the approach to the lower 
gates in times of flood was made much easier. In 
August the embankments along the low ground at Kil- 
larcan were raised where they had fallen in level, and 
the back drain bounding the purchased land was scoured. 

Leitrim . — The dredging through the Black Lough, 
and from Leitrim bridge to the Shannon, was com- 
pleted in January. The towpath has been formed 
across the Black Lough, and a covering of cross spars 
resting on split sleepers has been put on it. The 
coping of the fence wall at the fair green, ordered by 
the Board in February, has been done. 

The completion of the lock-houses, some small 
amount of dredging deposit between Ballyconnell and 
Skelan, the dredging of deposit between Garadicc and 
Aghoo, the construction and putting up of the stop-gate 
for Templeport river, the dredging at the slip and com- 
pletion of the fence at Creevy, the cleaning up of the 
Castlefore, Corrigaport, and Annandale streams, and 
the diverting of the leakage into the canal at Kilclare, 
remain to bo done, and can be completed at the close 
of April. 

The only lands that have suffered by flooding are 
some low portions along the Derrylaney and Crooked 
rivers, a part of the flat above Ballyconnell, the flat 
between Bellaboy lake and the Blackwater river, a 
portion of low land along the Eden tinny stream, the 
low ground above Cloverhill, and the bog land along 
the Fokera river, in all about fifty acres in extent. 

The remaining lands of the district were free from 
flooding, and generally of great benefit to the occu- 
piers : as an instance, £7 10s. per Irish acre was got 
for part of the relieved lands near Castlefore as con- 
acre, without manure, and ,£8 per acre is being got for 
the same land for potatoes, again without manure, for 
this year. 

The crops grown upon the drained lands and the 
available pasture land are as follows : — 
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Rye, 


Turnips, 


Plants, 


Total. 


Name of Reach. 


at £12 
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at £2 




at £10 




per acre. 


| per acre. 


per acre. 








per acre. 
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1 Acres. 
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Aghalane to Coologne, including 


















Derrylaney, Drumderg, and 
Crooked rivers, ... • 1 
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‘ 220 
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Coologne lake to St. John's lake, 


















including Blackwater and other 
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j 334 
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1,407 
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287 


mg tributaries, 
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Totals, 
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337 , 


-082 


j 003 


71 
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2,404 
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Appendix C. Total, 2,494 acres; Irisli value, £15,876, deducting acre as clear gain, besides a large quantity of land 

£8 per acre for tillage, other expenses, and former made available for cutting turf. 

fteArmuai m value of crops on tbe tilled land - and £ ' 2 P er acre for 1 & ive l,clow tlie table of the number of men em . 

Eeportof Mr. the value of the former crops on the meadows and pas- ployed, the work done, and expenditure incurred" 

Mart in ' tare land, the balance, £5,194, will be equal to £2 per during the year, on both Districts : — 

Farrell, an. 





Men Employed. 


Work Done. 




District. 


Greatest 

Number. 


Average 

Number. 


Equivalent 


Earth. 


Rock. 


Masonry. 


Expenditure. 


Lough Oughter, &c., 


00 


so 


11,181 : 


Cubic Yds. 
12,827 


Cubic Yds. 
80 


Cubic Yds. 


£ «. d. 

1,379 6 0J 


Ballinsmore and Ballyconnell, 


296 


140 


-13,530 ! 


75,049 j 


633 


2,509 


4,741 5 4 



The fall of rain at Cavan, Belturbet, and Ballyconnell, during the months of' the past year, has been a 
follows : — 




The quantity of rain for this year is greater than the latter part of 1856 and the early part of 1857, was 

tliatforlS56; but it will be perceived from the fol- proportionably greater than the quantity in the other 

lowing table that the quantity of rain which fell in parts of both years : — 



| Cavan. 


Belturbet. 


1st 0 Months of 1850, . 


10-95 




2nd do., do. 


10-171 Total for ( 


18-09) Total for 




{-13 Months, -1 




1st do., of 1857, . 


15-36 J 31-63 l 


20-19 J 38-88 


2nd do., do. 


12-22 


10-45 


Yearly average fall, . 


27-85 


33-00 



Extracts from 
the Annual 
Report of Mr. 
S. Harding, 
c.e., Resident 
Engineer. 



Extracts from the Annual Report of Mr. Samuel Harding, c.e., Resident Engineer. 

For the year 1857. Dated 15tli January, 1858. 

District of Rnra- anil Blackriver, in tlm Counties of Leitrim and Longford. 

atoTurh^ Brom die rock-cutting above Lnrga bridge the eve*, 

which time with 6carcelv q'nv p Apnl, since vation of the Lurga Division, consisting of side paring 

tttassir 16 end of s nd i bottomi > for t ? 45 r 8 a,so comp V’ 

On the main river the wm-L-« of i 1 during very dry weather, without the expense of making 

shoal 160 perches in huurth wo . Annaghcooleen a tap-drain. The portion below Belscarry mills has 
of May! ^nd, M been " ,Uch torn £ Member floods, from the 

nine- of June were eomnletpd fn * S ^ tb< 7 ** e g ia " gravelly nature of the material, and will, probably, 
portion of the ? dams still reiminq pi ut“ USt ' ^ su,a ^ have to be widened for thirty or forty perches, 
of tap-drains have been filled and ^' S ?, v f n P erc * iea The enlargement of the cut at Belscarry rock was 
shaped. ’ s P od ^ an ^ s we ^ effected during the summer, the dams cleared away, and 

Nothing was done on the Tolin«w 0 Ru - 1 tv • ^perches of unwatering course filled, 
sion, except the cleaning out of stones an/nhiP ? m ‘ °" the Streamstown division, some time completed, 

in the river course “X W ^ " ■ Nowise on the Cloone Division, 

perches of tap drain. ° * d Mtj "^‘“g a total of 653 perches. 

It turned out that any attemnt to Wfnm , 7 , Lou S h Cain division was opened up and com- 

the Annagliveiirh Division tlimntrli tl a ft u 6 ° U ^ ° Q P eted to near the Feenagh road, a length of 430 
vation, would be a work tedious^nil^liffipnlf 0 ^ 6X f < i a " P ei ^. lies - The bottom has risen in some parts, 
slipping in of the banks anil rising of tbe bottom”™? j7 "".".“‘“'"S ™ *>» Cornnlla and Lon* 

as tbe river coarse bad ample br&htb, and^as^uchTa^ 168 P erches have bem 

Kmovodl™* 1 D tSS“w Vrt sTS”" ™ f ““ of tt> °f 

watering cut, 163 perches long was then P erches > aad to within a few lots of the head dam, which 

’ ■ rests at the junction of the finished excavation. A 
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centre cut had been previously made through this work. 
The spoil banks have been well shaped, and the tap- 
drab, for a distance of 120 perches, closed, leaving 
about forty perches open, which is still required to 
complete the work in main channel. 

On the main channel of the Drumlish Division, 
seventy-four perches were completed early in the year, 
the portion in hands having been nearly finished in 
1856. An unwatering course, 280 perches in length, 
has been filled, and the excavation of the Drumshanbo 
drain in progress, since floods suspended the works on 
the Blackriver Division. The Drumlish main drain, 
a small tributary 205 perches in length, was completed 
early in the year. 

The Ballinamuck Division, below Esker bridge, was 
also finished before winter, to tbejnnction of the channel 
previously excavated, a distance of ninety perches. 
The Lough Sallagh drain, 235 perches long, has been 
also completed, and its lake lowered about four feet. 

As the Lough Donogher and Carrickavogher branches 
have been ordered to be omitted, the excavation works 
of main channel from the Shannon to the head of the 
district on the Lough Gam Division may be considered 
completed, except the small portion of work on the 
latter, and some slight sinking at the head of the Cloone 
Division. Some clearing up of slips and dams will be 
requisite to perfect the channel in various places. The 
excavation on the Blackriver is also done, except the 
few lots above Kesh bridge, already referred to. Por- 
tions of the Drumshanbo and Fcarglass main drains 
yet remain to be finished. During the year there was 
no strike or difficulty with the workmen. The spoil 
banks have been well dressed off. Where the depth of 
channel was not too great, a few slips or inclines have 
been substituted for accommodation passes, to the satis- 
faction of the tenants. When the remainder of the 
work on the district is laid out, I shall be able to furnish 
an accurate list of the remaining accommodation passes, 
&c., required. 

The wetness of the spring retarded agricultural opera- 
tions so much that labourers were scarce the early part 
of summer ; but, during autumn, a larger number were 
employed than for some years, in consequence of the 
rate of wages being raised, the absence of the usual 
floods at that period to disemploy them, and from an 
impression that at the harvest business elsewhere remu- 



nerative wages were not offered to induce many to Appendix' C. 
leave home. Extracts from 

The only high flood of use to test the dimensions of t j,‘ e Annual, 
the channels occurred on the 23rd November. On the Report of Mr. 
Blackriver it was regarded only as a considerable flood, S. Harding/, 
and the dams backing it on a long reach prevented 
my making accurate observations ; but on the upper 
part of the main river the rain fall was very excessive, 
and consequently the floods. Above Belscarry, the lands 
around Drumeeu lake, and lying below the general 
level, comprising an area of about ten statute acres, 
were flooded for a day, but the water did not cover the 
ordinary low lands. Most probably fifty statute acres 
would, on that occasion, have been covered, but for the 
last works at Belscarry. On the lower part of the main 
river, the Shannon being about summer level, the floods 
below Johnston’s bridge were considerably under the 
lands, but above it to Annaghveigh bridge about fifty 
statute acres of moory meadow and pasture lands were 
covered more than a day. 

In the month of May I gave up charge of the Long- 
ford and Keenagh Districts to Mr. A. 0. Lyons, o.E., and 
came to reside here by the Board’s instruction. 

During 1857, about 400 statute acres were relieved. 

The following exhibits the principal work done during 
the year : — 

Main channel opened up and completed, 1,115 statute perches. 

Do. (previously opened up) completed, 1,084 >■ 

Unwatering cuts opened, . . . 165 » 

Do. closed, 1,663 » 

Do. scoured and deepened, . _ . . 720 » 

Measured rock and earth, chiefly hard 
clay and gravel, . . • .47,553 cubic feet. 

Spoil bank levelled and dressed (about) 990 square perches. 

I append an approximate table, calculated at low rate 
of produce and prices, showing the benefits derived off 
the reclaimed lands of the district, in statute acres, 
for the past year, deducting rent, labour, and .all other 
expenses : — 

crop return for 1857. 



Meadow, 

Potatoes, 

Oats, 

Rye, 

Turnips, . 



2 15 0 ,, = 



per= 2,280 0 
= 1,300 10 
-& 15 
= 110 0 



Extracts from the Amual Repost of Mr. H. J. B. Kane, c.e., Resident Engineer. 

For the year 1857. Dated 17th January. 1858. 

Districts of Bsosna (Fortum), end Kiuseogas, in the King', County and County of Westmeath. 

SSSSSSKrS - • 

than on any previous year since their commencement,. Brackagh Division. 

almost all the divisions on the district requiring some Allexcavation on this division was completed in 1856, 
scouring or other works of maintenance or completion. ftnd the only WO rks executed during the past year 
Skelianagh Division. were levelling 195 statute perches of spoil banks, and 

The works in progress on this division were filling painting Brackagh occupation bridge. 

358 statute peri of unwatering outs, levelling 57' 7 Ballyoumbe, ■Dmaum. 

perches of spoil banks, and scouring thirty-nine perches Tll8 ;1 0 n this division have been levelled 

of drains erasing site of unwatering cats, and running fcr , di , tan e e „f 894 statnte parches, forty-seven 
between unwatering cuts and new river channel. perches of unwatenng cuts filled, and fifty-eight perc es 

jfetos Dm** of drains scoured. Ihe occupation Botot 

, j • -l-,. nvul Hallvcnmber have been tarred, and the planking 
On this division the works eMcuted were similar to * I' 3 ™” 

those ontheSkehnuagh, vis: filling “F™ 1 OomAOH EtwE. 

^°bmk^!!Sg thirty-one statute perches of cross Oomahur Division- 

drains and otherwise completing the division. The embankments on this reach of nver, for a dis- 

Cools Division. tance of eighty-four statute porches wore complete^ 

Th.priueipalwerksouthisdivisicnhaveh.u^h 

ling and dressing 857 perches of sped Uok. and scour- of improve to act as back drains, for 

oth S tke drainage ef the low lands lying wrthout the banks. 



Extracts from 
the Annual 
Report of Mr. 
H.J. B. Kane, 
c.e.. Resident 
Engineer. 
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Appendix C. Rohan Division. 

Extracts from The works in progress on this division during 

the Annual the past year, have been the completion of the em- 
^ankraents fr° m a poi Q t below Corcoran’s bridge, to 
c.e. Resident Rahan bridge, a distance of 453 statute perches. 
Engineer. 

. Charleville Division. 

The main channel on this division has been com- 
pleted for a distance of 688 statute perches, and the 
excavated material, chiefly consisting of sand formed 
into banks, dressed, soiled, and sodded in face, for a 
distance of 513 statute perches. In addition to the 
above, 215 statute perches of drains have been scoured, 
deepened, and otherwise improved, to adapt them to 
the double purpose of taps while the works are in pro- 
gress, and back drains to relieve the low lands when 
the embankments have been finally closed. 

Silver River. 

Ahamey Division. 

On the upper portion of this division during the early 
part of the year, the main channel was excavated to 
a depth, varying from three to five feet under low land 
for a distance of 675 statute perches. The portion of 
channel to the down stream, and lying between Doory 
bridge and Coleraine demesne, was opened to its full 
depth and dimensions for a distance of 852 statute 
perches, the material pi’inci pally consisting of clay and 
gravel with some rock. In the autumn, the works 
connected with the embanking of the Silver river 
from its junction with the Clodiagh river was com- 
menced, and up to the end of the year those works 
have been vigorously prosecuted, and are now nearly 
completed. They consisted in widening the channel 
for a distance of 334 statute perches, for the purpose 
of obtaining stuff to assist in making the banks, ex- 
cavating 1,944 perches of unwatering cuts, tap-drains, 
and. back drains, and constructing 487 statute perches 
of embankment from the material thus made available. 
In addition to the above, a tunnel sixty feet in length 
has been constructed under the Silver river to dis- 
charge the drainage water from the lew land without 
the banks, and also a small stone occupation bridge over 
back drain, and two gullets under public road over the 
back drains on either side of Derryesker Bridge; the 
completion of the upper portion of division between 
Coleraine and Ballyduff has been resumed, and should 
the weather prove favourable, will be completed early 
in the spring. 

ClOGIUTANNY RlVER. 

Cloghatanny Division. 

The works on this division have been entirely con- 
fined to scouring the main channel, which has been 
completed for a distance of 820 statute perches, and 
under-pinning a gullet under public road. This stream 
was opened so far back as 1849, and consequently re- 
quired a thorough cleansing, as no works of maintenance 
had been carried out from that period to the present 
year. The permanent state of this stream is now most 
satisfactory, as from the perfect consolidation of the land 
during that long period, the efficiency as a water course 
is thoroughly insured, and the cost of future main- 
tenance will be comparatively inexpensive. 

Ballybooghlin River. 

Ballybouglilin Division. 

The above mentioned division was originally opened 
at the same time as the foregoing, and' like remarks 
with respect to the present efficiency of the conduit 
may be entertained, as this river channel has been 
thoroughly cleansed and scoured for a distance of 2,223 
statute perches; three timber andiron occupation bridges, 
with stone abutments, have likewise been constructed • 
319 statute perches of unwatering cuts filled, and the 
division otherwise completed. 



[ 1857 . 



Tullamore River. 

Tullamore Division. 

Early in June, the works on this portion of the dis- 
trict were commenced, and consisted in the construc- 
tion of a bridge, having two arches of ten feet span 
each, over the Tullamore river at the road called the 
Sallygrove, leading to Robert’s mill, together with the 
excavation of weir basins and the construction of a 
mill weir seven feet high and sixty feet in length with 
fish pass, constructed on the most approved principle 
In addition to the above, the main channel of the Tul- 
lamore river has been scoured and otherwise improved 
to the up-stroam of weir, for a distance of 208 statute 
perches, including the removal of the old mill weir 
known as Molloy’s weir, and the cleansing of the wide 
river channel through the town of Tullamore, likewise 
the construction of pitched walls for the purpose of 
narrowing the channel, and thereby promoting the 
scouring power of the river, as also to form a depot for 
tlie reception of the deposit excavated from the channel 
and put to spoil in the position above described. ’ 

Springfield Division. 

The works on this division have been the scouring 
of main channel for a distance of 2,167 statute perches 
and the scouring, deepening, and otherwise improving 
108 statute perches of tributary streams. 

General llemarJcs. 

Reforring to the foregoing, I herewith give a general 
summary of tho total amounts of the different works 
executed during the year on the entire district, viz: 
6g- miles of main river courses opened; eighteen miles 
of main river courses scoured ; 9 1 miles of uuwatering 
cuts, tap drains, and back drains, some made new and 
some old drains adapted; nine miles of spoil banks 
along river edges levelled ; 4| miles of embankments 
constructed ; two miles of un watering cuts closed ; the 
whole involving the removal of nearly 178,000 cubic 
yards, as also the construction of five bridges, tunnels, 
and gullets ; one mill weir with fish pass, and eight 
occupation bridges of various spans. 

The cost per cube yard for excavation on the whole 
district, amounts to 4 '00 7cf.; and in the following table I 
have shown the number of cube yards excavated on 
each division. 



Namo of Division. 


Eartli-work. 
Cube yards. 


Rock-work. 


Total 

Cuba yards. 


Masonry. 


Skehanagh, . 










1'erbane, 


14,034 








Coole, . 


6,977 






_ 


Brackagh, 


760 








Ballycumber, . 


5,252 








Cornalaur, 


2,263 








Rahan, . 










Charleville, . 


37,020 








Aharney, 


46,689 








Uloghatannv, . 


2,005 








Ballybouglilin, 


17,802 








Tullamore, 


6,642 








Springfield, . 


7,251 


- 


7,251 


26 


Total, 


177,734 


256 


177,990 


703 



To complete the district, not including the upper 
portion of the Silver river or Works of general main- 
tenance or other contingencies that are likely to arise 
from winter floods, <&c., the works are the completion 
of the embankments on the lower, and the excavation 
of bottom lift on the upper portion of the Aharney Di- 
vision, as also the completion of the excavation on a 
short distance of the upper portion of the Clodiagh 
river, and the completion of the banks and back drains 
oil Charleville Division, and the lower portion of this 
river near its junction with the Tullamore river, together 
with the filling of some nn watering cuts, the comple- 
tion of the scouring of the Tullamore river, and the 
erection of some occupation bridges. 
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Rain Fall at Ferbane for 1857, King’s County. 



Monti,. 


Amount of 
Rain. 


Number of 
days rain. 


Number of 
days fair. 


January, 


sss 


21 


10 


February, 


1-GO 


1G 


12 


March, 


2-1 1 


1G 


15 


April, 

May, 


3-04 


24 


G 


1-35 


12 


19 


Juno, 


3-30 


33 




July, 


1-78 


15 


ie 


August, 


1-91 


30 


21 


September, . 


2-95 


14 


16 


October, 


1-94 


20 


11 


November, 


2-50 


10 


20. 


December, 


2-65 


18 


13 


Total, 


28-G5 


189 


176 



The rain fall at Ferbane for 1857 holds a low figure 
when compared with the amounts registered in years 
past, and although somewhat more than during the 



years 1854, 1855, is, notwithstanding 3T3, under the Appbndix C. 
average for ten years, which is 31-78, and if we divide v ~ 
this period, we find the average for the first five years the Annnal° m 
is 35-30, and the average for the last five years 28'27 Report of Mr. 
indicating a very material, and it would appear, per- H. J. B. Kane, 
manent decrease in the amount of rain fall. c.e. .Resident 

* « * * , Engineer. 



Kilbeggan District. 

On this district the only works during the past year, 
have been the scouring of two small streams on the 
Mullingar division, called the Keoltown and Kilpatrick 
drains, and the construction of four timber occupation 
bridges over the cut, known as Lacy’s Canal, together 
with some slight works of maintenance in the repairs of 
embankment injured bv the high floods of 3rd and 5th of 
January, 1857, on the Kilcoursey and Lehinch divisions. 
All works are now entirely completed the final award 
wa3 made in November last, and the district given into 
the bands of the proprietors. 



Extracts from the Annual Report of Mr. John W. Kelly, c.e., District Engineer. 

For the year 1857. Dated 15th January, 1858. 

Districts o/Fergus, Quin, Annagh, and Cosiogue, in the Counties of Clare, Galway , and Limerick. 



Fergus District. 

The year 1S57, like the two previous ones, was 
generally favourable for drainage works. The number 
of dry days was greater, and depth of rain fall less than 
usual. The state of the weather was no less favourable 
than indeed necessary for the satisfactory progress of 
the works that were to he executed in this district 
during the year. They consisted, in a great measure, 
of completing rock and gravel excavations in the bottoms 
of deep channels of rivers, and in the beds of lakes. 

The works were carried on in eight divisions of the 
district — namely, the Clare, Gaums, Ennis, Ballyhee. 
Dromore, Ballytcigue, Corofin, and Castlolodge Divi- 
sions : — 

' Clare Division. 

The works consisted of making 118 perches of new 
embankments in places where the repairs of the old 
ones were impracticable ; strengthening and otherwise 
repairing 412 perches of the old embankments ; open- 
ing seventy-five perches of minor drains ; inserting in 
the embankments in the townlaud of Clare Commons a 
square wooden tube, thirty-five feet in length, aud 
aiiordinga skiiceage or waterway of two feet by eighteen 
inches for the discharge of the land waters into the 
river, in the absence of the tides ; building a gullet, three 
feet span, under accommodation road to village of Doora ; 
and closing up four of the land arches of Clare bridge 
to a level a little above that of high tides.. 

The boggy swamp composing this division has been 
gradually°subsiding and consolidating during the last 
three years, hut seems to have at last reached a state of 
permanence. 

The banks of the deep river between Clare and Ennis, 
on the margins of which the tidal embankments are 
made, have made no new slips, nor shown any indica- 
tions of further subsidence during the year. IV e have, 
therefore, proceeded with putting the additional earth- 
work to the land slopes, and otherwise strengthen and 
raise the embankments, so as to kavc them in an effi- 
cient state, and he ready for award, as soon as the re- 
maining works in the district shall be finished. Had 
this additional* weight of earthwork been added to the 
embankments at an earlier period it would liavo been 
calculated to cause subsidences aud slips into the deep 
river in front. 

There have been two very high tides, accompanied 
by strong gales of wind, during the year, ouo ou tlio 
14th of March, the other on the 3rd of November. The 
former did considerable damage to the embankments, 
the latter not much. The damage to the embankments, 
on both occasions, was repaired, so as to prevent any 



serious injury to the enclosed lands, or give grounds for 
any consequential damages. 

The closing of the side arches of Clare bridge has 
had the effect of preventing the extraordinary spx-ing 
tides rising between Clare and Ennis to within from 
three to six inches of the height they otherwise would 
attain, which is a matter of great importance to the 
stability of the embankments, whilst the open deep 
arches are quite sufficient for the discharge of the tidal 
aud drainage waters of the river. 

The excavations were — 

30,747 cubic yards of eartli-work. 

I.03S „ rock-work. 

Gaums Division. 

The whole of the works in this division were com- 
menced and completed within the year. They consisted 
of 454 perches of new embankments ; 430 perches of 
new hack drains; and widening and deepening 376 
perches of the Gaurus river ; also, of inserting in the em- 
bankments, near the junction of the Gaurus river with 
the Fergus, a large double sluice, composed of a red 
pine timber tube, forty-two feet in length, and afford- 
ing a sluice power or waterway of eight feet in width 
by two feet in height. 

The sluice and other works in this division arc very 
effective. 

Excavation, . 14,958 cubic yards of earth-work. 

„ . 20G ,, rock- work. 

JSnnis Division. 

The works iu this division consisted of getting four 
sets of machinery made and put on the sluices attached 
to Ennis weir, for the purpose of raising and lowering 
them ; some rough masonry walls at approaches to 
sluices j about 61 2 cubic yards of earth-work; levelling 
and dressing of spoil banks ; and a cut stone fish ladder 
for enabling salmon, <fcc., to surmount the weir. There 
has been also a handsome stone arch, forty-five feet 
span (as approved by tlio Board), built by the county, 
for the passage of the floods from the weir aud sluices. 

The whole of the works iu this division have proved 
to answer the purposes intended. The deepening of 
the river through the town prevents the streets being 
flooded as formerly, and affords an improved sewerage 
power. The weir and sluices have been tested by heavy 
floods, and found to he equal to their requiremeuts. 
The fish passage works well — salmon have been seen 
passing over it, aud none making fruitless attempts, as 
heretofore, to jump over the weir— which is a proof 
that they have ascended by means of the fish ladder. 
The works about the mills wore effected iu such manner 

K 



Extracts from 
the Annual 
Report of Mr. 
J. W. Kelly, 
c.e.. District 
Engineer. 
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Appendix C. as to occasion no grounds for claims for damages, and 

tlie water-power has been greatly augmented by the in- 

FhSmi 0 ” 1 creased fall afforded, a circumstance which the pro- 
Beportof Mr. prietor of the mills has availed himself of, by lowering 
J. W. Kelly, the water wheels, and thus nearly doubling the null 
c.b.. District poorer. 

Eng “ e "' BaUylite Simon. 

The dam at the head of Ballyhee deep cut has been 
removed, the excavation made thence into Cloon- 
teen lake, and the new channel opened for. the first 
time, thereby shortening the course of the river over 
four miles, and, of course, relieving the large tracts of 
valuable meadow lands along the old course from future 
inundation. The fence walls along the top of this new 
cat have been completed, the spoil finally levelled, and 
now that all is finished, and the river flowing through 
the new channel, it forms an imposing and creditable 
public work. 

A new drain, 144 perches in length, has been opened 
from Cloonteen lake along the old course of the river 
to a large spring, and its waters brought back in the 
opposite direction to its former course, and through 
Ballyhee cut. 

Excavation, . 2,246 cubic yards of earth and gravel. 
)t . 194 „ limestone rock. 

Dromore Division. 

The works in this division consisted of bottoming 
and finishing the main channel, and levelling spoil 
. hanks, from Cloonteen lake into Dromore lake, and 
thence to Adroon bridge, a total distance of about four 
xuiles. Much of the excavation in this division was 
tedious and difficult ; but, the weather being favourable, 
it was worked out with advantage. A new bridge, of 
the span (30 feet) approved by the Board, was erected 
at Adroon by the county, and the temporary bridge and 
approaches erected and maintained under the Drainage 
Acts were removed. 

Excavation, . 7,528 cubic yards of limestone gravel. 

„ . 2,157 „ „ rock. 

Ballyteigue Division. 



Castlelodr/e Division. 

This division comprehends the chain of lakes extend- 
ing from Loughateadaun, near Corofin, in the county 
Clare, to Tuberindoney, in the county Galway ; and 
although not the most important in point of the extent 
of works required, is very much so in point of extent 
of lands to be drained and improved. The drainage 
channel has been finished to the full depth, from fts 
junction with the Fergus through the bed of LoiHiatea- 
daun, and thence through tlio new deep cut at Kells 
nearly into Lough Cullaun. It has also been partially 
made, from the opposite extremity of the latter lake by 
Ballard bridge, to the western margin of Ballyetahtcr 
lough, and would bo finished so far at this time,°were 
it not for the difficulty of excavating it, until the waters 
of Lough Cullaun shall be drawn off to the full depth 
which I expect we shall be able to do at the end of the 
present month. The diagram section accompanying 
this Report will more fully elucidate the state of the 
works in this division. 

A new bridge, twelve feet span, has been built over 
the new channel at Kells, where the road passes over 
it. This bridge was built under the Board’s directions 
as part of the drainage works. A temporary bridge 
was erected in the early part of the year, and cleared 
away, when the permanent one was finished. 

A temporary bridge has also been made at Ballard, 
pending the permanent one being made by directions of 
the Grand Jury. 

About 12S perches of a minor drain lias also been 
opened in this division, and in a few months it is 
expected we shall be able to have all the lakes lowered. 

Excavation, . 7,472 cubic yards of earth and grarel. 

,, . 2,351 ,, limestone rook. 

General llemarlcs. 

The effects of the works executed during the year 
were everywhere satisfactory. The total extent of the 
lands drained up to the present is 4,663 acres, and to 
which partial relief has been afforded, 1,560 acres. Of 
this area, 1,958 acres were drained during the year, and 
760 acres more have derived partial relief from the pre- 
sent unfinished state of the works. Of the lands 



In this division also the works were of a very tedious 
description, consisting of bottoming the main channel, 
and carrying it through the lakes, from Adroon bridge 
to the centre of Loughateadaun, a distance of over five 
miles. A large proportion of the excavation in this 
division was limestone rock ; and, owing to the depth 
at which it lay, and the trouble of unwatering it, was 
very tedious and difficult. We persevered at it, how- 
ever, all through, and it will be seen by the accompany- 
ing diagram section that very little remains unfinished, 
and that that forms the only portion of the main channel 
from Longhateadaun to Clare now unfinished. 

A new bridge, thirty feet span, has been erected at 
Bealickania, in this division; and another, of similar 
span, is under contract to be built at BallyogaD, both 
being of the dimensions, &c., approved by the Board, 
and built by the directions of the Grand Jury of the 
county. The temporary bridge built at Ballyogan in 
1856, under the provisions of the Drainage Acts, 
although over twelve months’ standing, may, I presume, 
be left so, until the permanent one be built, which, it is 
expected, will be early next summer. 

The spoil banks in this division have been all levelled, 
and several watering slips for cattle made. 

Excavation . 13,022 cubic yards of earth and gravel. 

» • 4,708 „ limestone rock. 

Qorofin Division. 

The only works in this division were the erection of 
a rough stone weir at Riyerstown tuck-mill, and a cut 
stone fish ladder at Inchiquin weir, to enable salmon, 
&c., to pass up over the weir. Some salmon were seen 
passing up this ladder, a short time after its completion, 
last autumn, an event which was remarkable from the 
fact that a salmon was never seen so far up river before 
nor indeed could possibly ascend so far until the river 
channel was opened under onr drainage operations. 



drained, about 288 acres have been brought into culti- 
vation, and have generally given good crops of potatoes, 
turnips, oats, and barley. 

The aggregate number of days’ work of all the per- 
sons employed during the year was 55,717, and of 
horses’ work, 307. The greatest number of men em- 
ployed was 492, and occurred on the 27th July. The 
average number was about 202 daily. 

The total quantity of excavation was 93,254 cubic 
yards, of which S2,585 cubic yards were of earth and 
gravel, and 10,669 cubic yards of limestone rock. Of 
masonry, the total quantity was 786 cubic yards, of 
which nearly half was of a superior kind. The average 
cost of the excavation, including the expense of powder 
and fuse, nnwatering works, plant and tools, overseers 
and engineers, was about lHtZ. per cubic yard, which 
will appear moderate, when the depth of the work and 
difficulty of uuwatcring it, the large quantity of rock- 
work, &c., are considered. The average cost of the 
masonry was 7s. llrf. per cubic yard. Deducting the 
cost of horse hire and materials used in works from the 
total expenditure, the general average cost of all. the 
persons employed, including labourers, masons, smiths, 
carpenters, overseers, and engineers, would be hut 
Is. 7 fed. per diem. The labourers’ wages were iu no case 
(unless for a few boys employed) less than Is. id. per 
diem. 

With regard to the completion of the district, every 
exertion shall be made to have the works finished by 
the end of the present year 1858. With the exception 
of additional outlay upon the Clare Division, caused by 
the casualties to the tidal embankments, as reported 
to the Board from time to time, and the extra works, 
such as fish passes, temporary county bridges, Kells 
bridge, &c., we shall, I feel confident, be able to com- 
plete the district for the sum allocated for the purpose, 
by the Commissioners of Inquiry ; although labour has 
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since become scarcer and dearer, than at the time their 
estimate "was made. 

In accordance with the Board's instructions, I have 
examined the state of the works and lands in the fol- 
lowing districts, for which awards have been made, 
namely : — the Quin District, in the county Clare; the 
Annagh District, in the county Galway ; and the Co- 
mogue District, in the county Limerick. 

Qdin District. 

This district, both as regards the lands and works, is 
nearly in the same state that it was when making my 
Annual Report for last year. The trustees of the dis- 
trict have never taken any measures for the maintenance 
of the works, nor even for the prevention of persons 
forming obstructions in the watercourses. These ob- 
structions are caused chiefly by persons throwing stones 
into the channels for the purpose of crossing dry, in the 
low states of the rivers. Every rise iu the waters ne- 
cessitates more stones, and so on, until the obstructions 
become serious, — as in the case of the river in front of 
Quin Abbey, where there is at present a barrier of over 
two feet in height of stones across the channel. This 
is, however, the worst case in the district, and owing 
to the efficient manner in which the works were when 
given up to the trustees, the lands, up to the present 
time, are free from inundation. 

The extent of the drained land that has been tilled 
lias not increased much, and it consists chiefly of cut- 
away bogs, which yield good green crops aud oats. 
The total extent of the laud brought into tillage is 
about 480 acres. The meadow grasses have much im- 
proved in quality, and the lands are available for pas- 
turage through the winter. 

■ Annagu District. 

The state of this district is also nearly similar to 
that in which it was when described in my last Annual 
Report, the only difference being, that the main channel 
continues its tendency to deepen, whilst the minor 
channels continue to have the opposite tendency. The 
main river is kept scoured and deep by the periodical 
mountain floods that roll down, and pass swiftly but 
harmlessly through, without producing inundation and 
destruction to crops as formerly ; but the minor drains, 
having no such scouring power, favour a growth of 
weeds, and are thus rendered comparatively inefficient. 
The lands lying remote from the main river, although 
not yet liable to flooding, suffer accordingly ; and it is 
not, I have heard, the intention of the trustees to inter- 
fere. The lands in the vicinity of the main channel 
are free from any injurious influence, and greatly im- 
proving in the quality of their herbage. 

The extent of the drained lands brought into tillage 
is not great. Those tilled were for the greater part cut- 
away bogs, and the crops produced would justify the 
hope of seeing the system much extended ; the lands 
are, however, chiefly devoted to mcadowing, and are 
afterwards available for pasturage during the winter. 

The Comogtje District. 

The final award in this district was made in March, 
1852, and for three years afterwards the works were 



closely attended to by a person who held their conser- Appendix C. 
vancy under contract with the trustees. The works Extractefrom 
were thus brought to a comparative state of permancy ; t j, e 
and although they have been now nearly three years Report of Mr. 
unattended to, they continue, with few minor excep- J- W. Kelly, 
tions, to be in good order. These exceptions are some S; E -’. Distriot 
boulders and rocks that fell into the waterway, from * 1D cr ‘ 
the sides of tho gravel cutting above Glenogra bridge, 
and thencedown towards Glenogra Castle ; and someof the 
minor drains that require to bo cleared of weeds, &c. 

The general state of the works is, however, good, and 
the fine tract of lands, chiefly meadows, composing the 
district are much improved iu the quality of their herb- 
age, and are quite beyond the reach of inundation. 

The system of artificial irrigation has been applied 
to a portion of these meadows with the best results. 

The mode of application was to cause the waters (ob- 
tained of course from higher levels) to move gently over 
the lands in thin films ; and the proper time of appli- 
cation (in the spring) requires judgment, as much de- 
pends upon the state of the weather, of vegetation, 
and of the lands, as regards moistures, &c. The stag- 
nant water system favours the growth of mosses, and 
coarse aquatic herbage. Tho success of the irrigation 
in this case may be inferred from the fact, that the 
meadows so treated produced last summer, I am in- 
formed, no less than nine tons of hay to the plantation 
acre. 

As a drainage measure this, as well as the two last 
named districts, may he considered to be quite success- 
ful ; and I trust the Fergus District, when completed, 
will be equally so. 

The following table shows the state of the weather in 
Ennis during the year 1857 : — 



Bain 

January, . 10 

February, . 1 1 

March, . 5 

April, . . 15 

May, . . 9 

Juno, . - 10 

July, . . 10 

August, . 6 

September, . 9 

October, . J 7 

November, . 7 

December, . 1 5 

Totals, . 124 

Abstract of rain-fall in Ennis for last seven years : — 



Inches. 



1851, 






. 4008 


1852, 






. 53-59 


1853, 






. 40-37 


1854, 






36-44 


1855, 






. 32-70 


1856, 






. 35-25 


1857, 






. 34T3 




Average, 




. 38-93 





Extracts from tlie Annual Report of Mr. A. 0. Lyons, c.e., Resident Engineer. Extracts from 

For the Year 1857. Dated 16th January, 1858. Eeportof Mr 

Districts of Longford and Keenagh in the C'tutty of Longford. Evident 

Longford District. The underpinning of tho bridges on the public road Engineer. 

The principal works executed during the year 1857, at the Killeter and Pocket branch rivers, the comple- 
consisted in tho removal of several shoals and dams, on tion of the retaining walls at Ballinalee, and tho bnihl- 
the Cloonanny and Kiluacarrow Divisions, and the re- ing of a small stone bridge at Tullybawn on the Clon- 
moval of obstructions and deposit from the watercourses broney farm road. 

over a great part of the district. The outfall of Scran drain was opened new for a 

The excavation of twenty-four perches of river course distance of eight perches, and the drains at Deanscur- 
near Kilshrcwly bridge, the removal of 5,500 cubic ragli, Derryharrow, Cloonee, Esker, and Ballynascraw 
yards of deposit from Kilshrcwly pond, the construe- were scoured, being greatly overgrown with weeds, 
tion of a new sluice gate, and repair of the weir at the A small portion of rock was removed from the tail 
same place, together with the filling of unwatering cuts race of the manor mill at Longford, and some repairs 
and pits. t made on the premises adjoining tho river, f which had 
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Appendix C. been injured by the blasting of tbe rock,) together with 
ExtractTfroui ^ ie * ormation a Public slip or watering place, off 
the Annual Water-street, in the town of Longford. 

Report of Mr. The uuwatering cuts were closed along the greater 
A. O. Lyons, part of the district, for a distance of 2,682 statute 
Enrincer P erc * ies - 

J s At the Spring Assizes, tho Grand Jury passed a 

presentment for £969 5s. 9 d. for the bridges of Balliua- 
lee, .Rhine, Soran, and Agarr. 

The highest flood during the year occurred on the 
23rd of November. The river course was full in many 
places to the surface of the land, but the district 
generally was free from flooding, only the low swamps 
and hollows of old river courses being covered with 
water for a few hours. The total area flooded did not 
exceed forty-eight statute acres on one occasion. 

The works remaining to put the district in a fit 
state for award, consist principally in the erection of 
some accommodation bridges; the formation of a fish 
pass at the Longford mill weir, and the maintenance 
and superintendence of the works extending over more 
than forty-two miles of rivers and streams. I antici- 
pate that the award can be made during the present 
year. 



The improved state of the lands has been so often 
described in previous reports, that I need not now refer 
to it. 



Keenaqh District. 

The principal works executed during the year were 
as follows, viz. : — 

The removal of the deposit, and scouring of the river 
course for 2J miles in length, at the lower end of 
the district, adjoining the river Camlin ; this work has 
been of much service to the lands, by preventing the 
flooding to which they would otherwise have been 
subject. 



The erection of an iron lattice bridge of twenty feet 
span over the Fallon river, on the public road from 
Longford to Richmond harbour. 

The construction of a mill weir forty-three feet in 
length, and sluice gate in connexion with Gorteenboy 
mill, also a mill weir thirty-two feet in length with 
sluice gate, back drain, and syphon under head race 
in connexion with Cloonlcer mill, also, a mill weir 
twenty-two feet in length with sluice gate, at Abhey- 
derg in connexion with Cloonmncker mill. 

The parapets of Gowlan bridge, on the public road 
from Longford to Killashco were completed, and stone 
gullets built on the public roads in the townlands of 
Cartron and Torboy. 

Accommodation bridges were erected over the river 
at tbe townlands of Clooumore, Sharvoge,Carrowmanagh, 
and Aghintragh; those at Lyncen, Caldraghmore, Cloo- 
nanny, and Cloonker, are in progress. 

The unwatering cuts have been filled along the en- 
tire district for a length of 1,227 statute perches. 

The river courses and streams extending over a dis- 
tance of nearly twenty-five statute miles, have been 
scoured and obstructions removed ; there has been con- 
siderable expense attending the removal of slips during 
the year, along the deep bog cut into Killashee fur- 
lough. 

The works at present in progress for tho completion 
of the district, consist in the finishing of the accommo- 
dation bridges, and the parapets of Ballyclare and Fallon 
bridges, together with the opening of eighty perches of 
a drain into the townland of Gowlan, and the usual 
works of maintenance. 

* * * * * 

With the exception of about ten statute acres, near 
Fallon bridge and the Camlin river, the entire of tho 
district has been free from flooding during the year. 

The valuation of the district was made in July, and 
tho notices calling a meeting for hearing objections to 
the draft award have been published. 



Extracts from 
the Annual 
Report of Mr. 
JonnS. Mason, 
c.e., Resident 
Engineer. 



Extracts from the Annual Report of Mr. John S. Mason, c.e., Resident Engineer. 

For the year 1857. Dated 18th January, 1858. 

District of Lough Gara and Mantua, in the Counties of Roscommon, Sligo, and Mayo. 



The deepening of the main river courses having been 
finished during the previous year, only the minor 
streams and drains, together with the erection of accom- 
modation bridges, removal of dams, and some repairs of 
the works remained to he done, in order to complete 
the improvements originally designed to be carried out 
in this district. 

The works were in progress during tho year in the 
following divisions, and having all been successfully 
brought to a close, the district is now ready for tho 
award. 



gave their consents, and allowed tho work to be proceeded 
with. It was necessary to make nearly an entire new 
cut for the lower reach of the stream, to avoid the sharp 
turns in the old course. The material excavated was 
chiefly peaty clay, except at the upper end, where the 
rock appeared in the bottom, and required to he blasted. 
The new cut has been opened for 256 statute perches,- 
and made ten feet wide, five feet in depth below the 
surface of tbe adjoining lands, and the work was 
finished in the month of August. 



Tinacarra. 

At this shoal a portion of the longitudinal dam re- 
ferred to in my last report remained to be taken out, 
and was removed in the month of June. In connexion 
with this work, a mill owner on the. Boyle river com- 
menced an action at law against the Board to recover 
compensation for injury supposed by him to result to 
his water power by the lowering of the level of Lotmh 
Gara, but his claim was debarred by the Act 18 and 
19 Vic., chap. 110, which limits the time for making 
such claims. The supply of water to the mill has been 
increased by the drainage operations ; and I have no 
doubt but the mill property has been benefited, in place 
of injured, by the works. 

Cuppanagh Stream. 

The main drain was partly opened iu the month of 
June, when the work was stopped, owing to objections 
made by some of the tenants, whose crops would be in- 
terfered with in straightening the watercourse ; how- 
ever, after some delay, the agent of the property agreed 
to settle with them for any injury done, when they 



Ardmore Stream. 

The main drain in this division was opened in the 
months of May and J une ; the old watercourse was 
widened and deepened, particularly near the lower end, 
where a gravel ridge required to be sunk to give an 
outfall to the wet lands. On this tributary 260 lineal 
perches of drain were deepened about six feet below the 
surface, and opened twelve feet wide. A side drain 
was also deepened to prevent tho flooding of some land 
in this division. 

Lung liiuer Division. 

Two tributary streams in the townlands of Creggan 
and Coollena were opened up during the summer 
months. The old courses were followed, except at the 
lower end of the Creggan drain, where it was necessary 
to make nearly a new cut sixteen feet wide, in order to 
avoid the sharp turns in tbe old course. 

The main channel during the low summer water was 
cleared of dams, and some deposit which obstructed tbe 
water way. 

The main drain through the townland of Keelhanada 
was cleared of stones and obstructions, and six timber 
passes of thirteen feet span were erected for the accom- 
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modation of the tenants whose lands were severed by the 
drainage cut. Also in this townland the tap drains not 
required for the drainage of the adjoining lands were 
filled in. The upper end of the main drain in the 
townland of Kilcoleinan was also deepened and widened, 
and the works in this division were generally repaired, 
and arc now in good order. 

Brcedoge River Division. 

During the summer month* portions of the main 
channel became much overgrown with weeds, which 
obstructed the waterway. A number of slip3 also 
filled up the river course, and were removed. Nearly 
the entire length of the division required some clearing, 
and is now free from all obstructions. 

The lower end of the Bella stream was cleared of de- 
posit, and the work in the upper division, where the 
old course only required deepening in a few places, was 
also completed. A timber bridge, resting on stone 
abutments, was erected across the stream, and the 
drain was cleared of all obstructions. 

Two timber passes were erected across the Kingsland 
stream and Bella swamp drain, and about ninety lineal 
perches of the latter drain, where the work terminated 
the previous year, were completed in the month of 
January. 

Bellanagarc River Division. 

The main channel in this division was opened through 
very wet land, and required to be several times gone 
over, in order to keep the watercourse sufficiently 
deep and wide. With the subsiding of the adjoining 
lands, the bottom of the channel continued to swell up, 
and in wet places the banks slipped in, forming obstruc- 
tions. The Carrigeenacreeha watercourse required 
similar repairs, and both drains are now in good order; 
the banks are becoming firm, and are not likely again 
to slip to any great extent. About 152 perches of side 
streams were opened in this division, and the tap drains 
used for diverting the river while the work was in pro- 
gress, were filled in, where not required for the drain- 
age of the adjoining lauds. 

Cloonskanville River. 

A small portion of the main channel at the upper end 
and at the head of the Abbey stream remained from 
the previous year to be completed, aud the work was 
done iu the month of March. A timber accommodation 
bridge, resting on stone abutments, was erected aeross 
the main channel, and the watercourses were all 
cleared of weeds, which formed considerable obstruc- 
tions to the discharge of the floods. 

Mantua Bog and Furloughs. 

The deep cut through the bog was cleared out, and 
all slips and obstructions removed ; also, a small stream 
from the bog, at the boundary of the townland of 
Cloonkerin, was deepened for twenty-one lineal perches 
below the crossing of the public road. 

The works in the Turlough consisted in making two 



contour drains, to divert the Lismacool and Gortnacloy Appendix C. 
streams to the deep cut in the bog, in place of flowing _ 
through the low lands of the Turlough, which are ^Ammid 
drained by swallow holes. About 190 lineal perches Report of Mr. 
were opened partly through hard gravel and boulder JohnSAIason, 
stones. At the upper end of the Turlough a main c.n.. Resident 
drain was opened, bounding the townlands of Gortnacloy engineer, 
and Ballyroddy, and a number of swallow holes were 
staunched, that opened in the bottom of the contour 
drain which conveys the Ballyroddy stream to the deep 
cut in Mantua bog. Very large holes opened in places, 
swallowing down the embankment aud slopes on the 
sides of the drain. The work has been all repaired, 
and the several watercourses were cleared of weeds and 
obstructions. 

Two timber accommodation bridges, resting on stone 
abutments, were erected in this division ; four timber 
passes were thrown across the contour drains, where 
portions of land were severed by the new cut, and also 
two across the main channel, near Lough Bally. 

Lough Gara. 

During the summer months the drainage cut at 
Clooncunny shoal was cleared of stones, placed there by 
the country people for the purpose of making afootpass 
over the new - channel. Lough Gara, at its reduced 
level, is now divided into two lakes, only connected by 
the 'drainage cut, across which attempts have several 
times been made, much to the injury of the work at 
this place, to construct a foot-bridge. It is very import- 
ant, as regards the drainage of the district, that the 
channel at this shoal should not bo obstructed, and a 
properly built bridge would be desirable. It would 
afford direct communication between principal towns, 
and its construction ought to be undertaken by the 
counties on both sides of Lough Gara. 

General Observations. 



During the past year the fall of rain has exceeded the 
previous registries, but the improved lands in the dis- 
trict have been free from floods. Iu winter the main 
rivers fill brimful, and sometimes overflow the banks, 
covering very low portions of land of small extent for 
a few hours, but seldom higher than the former level of 
summer water. 

Registry of Rain Gauge at Frenohpark. 



January, . . 3 -68 

February, . . 2-46 

March, . . 2*88 

April, . ■ 5 ‘04 

May, . . 1-80 

June, . . 5'07 

July, . . 3-34 



Inohos. 

August, . . 3-1 1 

September, . 3 - 65 

October, . . 3-23 

November, . 3 ‘8.0 

December, . 4-49 

Total, . 42-62 



Preparatory to the award an estimate has been made 
of the improved value of the lands in the district, in- 
cluding about 4,719 statute acres. These lands are 
chiefly in grass, but upwards of 400 acres wero under 
crops of oats, potatoes, turnips, and cabbages. 



Abstract of the Principal Work done : — 



Division. 


length of Drains in 
Porches. 


Excavation in Cable Yards. 


Total. 


Masonry, 

Yards. 


Main. | Minor. 


Roelc. 


m,. 


Repairs 

undergoing. 


Earthwork. 


Tinacarra, 

Cuppanagh, 

Ardmore, 

Lung River Division, .... 
Breedoge <lo., 

Bellanagare do 

Cloonslianville, . • • 

Mantua Bog and Turloughs, 


250 j 88 

200 j 2!) 

48!) i 147 

40 ] 61 

- 1 162 

13 48 

507 j 44 


638 

100 


2,631 

4,109 

6,788 

1.857 

1,390 

487 

7,771 


190 

74.9 

300 

1,015 

221 

1,453 


190 

2,631 

4,109 

7,537 

2,217 

2,405 

708 

9,224 


12 

23 

61 


1,571 | 599 


738 


25,033 


3,988 


29,021 


121 
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Ax-pesdix C. Extracts from the Annual Report of Mr. Charles S. Ottlet, c.e.. District Encrineer. 

Extracts from For the year 1857. Dated 8th January, 1858. 

KqiOTtof Mr. District of Lough Neagh, in Hie Counties of Antrim, Londonderry, Armagh, Tyrone, and Town. 

c.iT, District The amount of new work executed on the district At Toome a lock-keeper’s house has been built and 

Engineer. during the year 1857, has been necessarily small, aud the river channel, above and below Toome bridge, h 
partakes more of the character of finishing than of any been a good deal improved. 08 

thing extensive. Moreover, much of the labour and The bridge, which carries the Cookstown extension 
expenditure for the year has been devoted to mainten- of the Ballymena railway across the Bann at Toome is 
ance of the works before executed. finished, but the timber piles and bracing which fArnwi 



•penditure for the year has been devoted to mainten- of the Ballymena railway across the Bann at Toome is 
,ce of the works before executed. finished, but the timber piles and bracing which formed 

l*j or MerarmDtoinm. £ 'temporary bridgf |,aml scaffoldw „„ .lijilb..* 

.... , , . . . , . “ ld S e was erected, have not yet been removed from 

A lock-keeper s house has been erected at the the waterway. 



“ Cutts ” lock (No. 1), and a boundary wall built to en- The approach to the Ballyronan pier west shorn 
close the premises intended to be retained for naviga- of Lough Neagh, has been effectually deepened ft;! 
tion purposes. season. , J * c s 

One of the salmon fishing cribs lias been lowered two Several main watercourses have been opened on tlm 
feet to bring it to same level as the others, and an ad- Toome division ; and the applications here as in other 
ditional fishing crib has also been constructed. parts of the district, for extending such drains have 

The crib which lias been lowered had been con- been very numerous. But what remains to be done in 



structed at the higher level, in acquiescence with the that way may fairly be loft to the proprietors them" 1 
wish of the Irish Society and the Fishery Lessees, who solves to carry out r 



were under the impression that the Board’s design 
placed the cribs too tow. 

However, experience proved the reverse, and the 



the request of the parties concerned in the fishery. 

A permanent slip has been constructed in connexion 






of the project. 



A permanent sup lias been constructed m connexion tlm “ Six Milo w,*™" T „ i w , 

vrift tho Western Weil 1 at the Oath, tor passage up the , 0 ■ 5 , c “ ters Lon S , > 

river of the eel frv which !,« been fon.nl and, many yeais ago, a pier of stone was constructed, 



effective^ 6 ^ " d •**'<*>£ ™“> S»tXat\oSmh“ 

At Agivey (seven miles up the river from the “Outts”) E‘ de “ I “ llin S'I' 1 “ 0 for ““S “ «« 

„„fsfsT 8o ?r Kli ;'-™‘ er ‘ b “V i '»" u 

IS “ d - *• “ • r-i SEES 



public aecommodatioa. ' “ ™ *?. “““ wit wup tutaliy useless; 

S.,„e dredging s,i„ reurains t„ b. d„„« » this “IISL “ ^ 



2nd, or Movanagher Division. 



some years, been entirely abandoned. 

The work executed under the Board’s directions, 
during the past season, and now nearly complete, con- 
sists of the excavation, by dredging and otherwise, of 
a deep channel, ninety feet in width, over the bar, and 



Lock-houses have been erected at“Carnroe” and *j eet ™ de .®P * he °® ur8e of the “ Six Mile Water,” 
“ Movanagher ” locks, Nos. 2 and 3. fora len « th 6 , 00 J****- 

Permanent eel slips of masonry have also been built at m an . . , Canal , " navigation cut Las been 

each end of the two regulating weirs on this division to a ?°' nt ® lose keside tlie bl B“ road > fading into 

A quantity of fence walls has been erected in con- . , n of Antrim, where a harbour with quayage.150 



Permanent eel slips of masonry have also been built at 
each end of the two regulating weirs on this division. 
A quantity of fence walls has been erected in con- 



nexion with Movanagher canal, and spoil banks' 3 have f eet ,. 1Q length, has been constructed ; and a convenient 
been formed and soiled. landing-place has thus been provided with plenty of 

One of the steam dredgers has been employed in ^nu ’ and ““P 1 ® 40 sbelt ? r at a11 times of t! *e year, 
deepening the channel throno-h tl.p 1 here is now six feet in depth of water at aununer- 



Hegarty’s ford, and Culmore, leaving very little to^be I}™ 6 fr0,n Lo,,gl1 Nea S h to this ucw harbour ; whereas, 
done on this division in the way of dredging or other- not more t!ian six inches on the bar in the 

wise. 6 ° nver when we commenced. 



Material rireiWi in irs? c , , . . , These extra works at Antrim were strongly advo- 

Masoury built ,, ’ ’ 245 C 1C yards ' cated by the Lower Bann Navigation Trustees ; and the 

Spoil banks soiled ,, . l acre, ”2 roods. Grand Jury of the county of Antrim passed a special 

W /v • • resolution in their favour, 

rpi 1 1 ’ _ vision. Though the operations were heavy and expensive, 

1 ... ock-uonseat Portna, (No 4,) lock has been ^ consider the public accommodation afforded will be 
pmloiT ;“ e Spo ., r ank , s ^joining the lock on both fu % commensurate with the outlay incurred. 

W 7 l bee 1 S °! led aud f“ oed * , 1 siould farther explain that the work has been very 

-1 , . 5^, ard material has been dredged out of ^ en eficial in the way of drainage : and, moreover, as 

trtflinn- 1 lea aria S e > and what yot remains is ^ ie new cut has been made to act as a permanent 
„ . mearillg fence W.WPAn tl.o PcKntoo nf T.nr,l 



,, i , , mearing fence between the estates of Lord Massereene 

Pni-fj.-i ^ eei1 constructed to pass the fry over aud Wm. Chichester O’Neill; those proprie- 

, mc ! as ' afc * kc other weirs below, so that ^ ors at once consented to give the land required for the 
' stacle anywhere to their ascent. work without any charge, and have conveyed it to the 



Dredged on 3rd Division, . 1,555 e o).i c V artl+ Board accordingly. 

Spd° n bmik^forraed ” * 194 » Within tho last few days the first lighter, loaded 

and soiled ,, _ 3 with tiles from Coalisland, has passed over the bar, and 

acres ' into the new channel ; and, I have no doubt, trade 

ith, or Toome Division. he revived and become considerable at this place, 

At Portglenone, th» shoal .k~ * nnil „ w ,, 3““%, as Am is now direct means of transit by 

bridge, were dredged early in the year after i < * V i° +1 0 la ^ ^ rom Antrim to Ballymena, which is only distant 
dredger, No. 1, was removed to LounhBe 0, <sT 10 akou *' f en miles, and is one of tho most prosperous 



The bars at both ends of Lough Be<>- efnJtou,, +i + t0 ^ S l n tlie nortk of Ireland, 
at the North or New Perry end have hoi!, i ^ t ) , The introduction of lime into this district of country 
and a large quantity of stuff ’ removed „ u jj Pe °-] ’ f rom the Tyrone side of Lough Neagh will be promoted 



V . “ quantity ot stuff removed—gaide-nJtoo i/mnesmeoi nougn neagn wm os prumgwu 

being driven to mark the channel in the bron ) F ues . ■ 7 fc “ e improvements at Antrim, and a great quantity 
water. i s used for agricultural purposes. 
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Excavation done in 1857, on 4th Division, hy — 
Dredging and otherwise, 111,060 cubic yards. 
Masonry built „ . 272 ,, 

Main drains opened „ . Smiles. 

Stone pitching of 

slopes „ . 215 superficial yards. 

Upper Bann Division. 

The necessary work of keeping open the several 
river courses and main drains improved in previous 
years has been attended to, and a further length of 
such drains has been made this year. 

The dredging of Me wry canal has also been resumed, 
so as to afford a greater breadth of deep water, and 
make better provision for boats to pass each other, as 
requested by the Newry Navigation Company. 

A cut or private canal, which communicated with 
the Upper Bann, and had been made by Colonel 
Blacker, for passage of small lighters to his own pre- 
mises, has been sunk and cleared out to compensate for 
the lowering of the water in the lake and river. 

Some extra sluices have been inserted where found 
to be necessary, and numerous farm crossings have been 
provided over the drains, to prevent injury to the 
slopes by cattle and otherwise. 

Blackwater Division. 

The several embankments have been properly main- 
tained, and raised where subsidence had taken place ; 
and many new watercourses have been opened, in ad- 
dition to the cleansing of most of those heretofore made. 

Shoal places in the river Blackwater have been im- 
proved by dredging, and also the portion of the Tyrone 
canal adjoining the river. 

The new channel for the Tall and Callan through the 
deep bog, which was stated in my last Report to have 
risen or swelled in the bottom, has been deepened also 
by dredging ; and this operation has importantly 
aided in keeping down the floods in the valleys above ; 
in addition to which the additional fall thereby ob- 
tained has been carried up the Tall by resinking that 
river for several miles. 

Another very useful improvement has been effected 
on the Upper Callan by the reconstruction of the old 
Clonmain weir across that river, whereby its power of 
discharge has been increased without interfering with 
the mill power, and floods above it kept under better 
control than before. 

The work done on Upper Bann and Blackwater Di- 
visions in 1857, was as follows : — 

Dredging and excavation, . 9,946 cubic yards. 
Masonry built, . . . 320 ,, 

Main drains, &c. opened, . 9J miles. 

In addition to this, drains formerly made have been 
cleaned out to the extent of twenty-nine miles. 

Slopes, embankments, and sluices have been kept in 
repair, and a new sluice has been constructed at junc- 
tion of Ballymartrim river with the Blackwater, a 
little above Blackwatertown bridge, which has had the 
effect of very much reducing the amount of occasional 
flooding to the Ballymartrim valley, from the back- 
water from the main river. 

Although, upon the whole, the season has not been a 
wet one, there have been sudden and heavy falls of rain, 
causing, at times, serious floods in the tributaries, es- 
pecially in the Blackwater, Callan, die., which have 
fully tested the efficacy of the drainage works. 

General Abstract of Work done. 



- 


Prior to 1857. 


1857. 


Total. 


Rock excavation, . 
Clay &c. dredged &c. 
Embankments, 
Masonry, 

Stone dressed, 

Main drains opened, 


256,548c.yds. 
2,354,473 „ 
40,820 „ 
33,991 „ 
313,6S3e. ft. 
1271 miles 


160c.yds. 
130,075 „ 
Nil. 

1,271 c.yds 
892 c. ft. 
lljmiles 


256,708C.yds. 
2,485,148 „ 
40,826 „ 

35,262 „ 
314,525 0. ft. 
139milc3 



Rain fall for year at Toome, . . 25 - 76 inches. 

„ Armagh Observatory, 

by Globe Gauge, . 33'61 „ 

The total rain fall for the year 1857 has been rather 
more than in 1S56, but Lough Neagh is at present (4th 



January, 1858) eighteen inches below its former ordin- Appendix C. 
ary summer level , and fourteen inches lower than it ~ TV. 
was at the same period of last year. theAnnuM' 

Mill Power. Report of Mr. 

The principal mill sites established by the Board on c.e.,’ D istrict 
the Lower Bann, in connexion with the Navigation Engineer. 
Works, still remain in their hands, no sufficient offer 
having been made for their purchase. 

With regard to the new site at the “Cutts,” near 
Coleraine, it has been arranged to transfer that to the 
Irish Society, in lieu of the water power they formerly 
possessed there, and in payment for the lands and other 
premises belonging to the Society which were altogether 
removed or are permanently retained by the Board for 
the purposes of the Drainage and Navigation Works. 

An Act passed last session of Parliament, empowers 
the Board to hold over the other mill sites and water 
power till favourable opportunities should offer for 
disposing of them, independently of the period when 
the final awards shall be made. 



Fisheries, 

The eel fisheries on the Lower Bann have been very 
productive this year, notwithstanding the lowness of 
the water for the early portion of the fishing season, 
and the continued depredations committed by the Lough 
Beg poachers, whose conduct in trespassing on a 
“Several Fishery,” has not yet met with any punish- 
ment, though frequently brought before the local magis- 
terial bench. 

As regards the passage up the river of the “ eel fry” 
from the sea, the wishes of the Board and the Fishery 
Commissioners have been carried out, by the construc- 
tion, during the last season, of permanent slips of ma- 
sonry in connexion with the several regulating weirs ; 
which have been designed to provide, most effectually, 
for the ascent of the fry, without the aid of straw ropes 
or other means of lifting them over the falls, heretofore 
necessary for the purpose. 

The salmon fishing at the Cutts also exhibits pro- 
gressive improvement ; and every thing has been done, 
by recent alterations of cribs and Queen’s share, to 
meet the wishes of the Irish Society (who are the 
proprietors), and to give increased facilities for taking 
fish, so far as is consistent with the protection and 
conditions prescribed by t-he Fishery Acts. 

The take of salmon at the Cutts was, in 

No. of Fish. Tons. Cwt. 

1855, . . 1,103, Weight, 5 (i 

1856, . . 1,665, — 6 1 

1857, . . 2,155, — 7 6 

Efforts have been made by the gentry and magis- 
trates in the neighbourhood of Coleraine and Bally- 
money, to preserve the salmon passing up the river 
from the operations of the poachers ; and several con- 
victions having been obtained, much good has resulted; 
and the supply of salmon in the river will, no doubt, 
be increased. 

Drainage. 

The past year’s experience warrants mo in repeating’ 
with increased confidence, the opinion expressed in my 
former reports, that the Lough Neagh drainage measure 
has been entirely successful. 

The works are now complete, with very trifling ex- 
ceptions : and the valuator appointed by the Board for 
examination of the district for final drainage award, 
lias been over the whole of the lands during the past- 
season. 

The result of his inspection will, no doubt, bo very 
soon before the Board ; but, in the meantime, I may 
state, from my own observation, that the benefits from 
drainage are daily becoming more evident and more 
fully admitted by all ; and that there is a greater exteut 
of land improved than was included in the quantity 
originally estimated. 

A great deal of ground, formerly wot and marshy, 
has been brought under tillage; and the quality of the 
grasses on the old flooded meadow lands, which have 
not been broken up, has greatly improved, and the 
crops become more valuable each year. 
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Appendix C. Some of these meadows sold by auction 
fctaSftom * ,£ l 857 nearly double tie price per 



i the season 

. ^ _ _ wliiohthey 

the Annual produced before tlie works were undertaken. 

Report of Mr. Independently of the improvement actually apparent 

G. S. Ottley, in the land, the power of useful irrigation is also af- 

Engineer! nCt forJei1 ’ most beneficially applied to the conclusive count ue arrived at, inasmuch as the Trust " 6 

lands adjoining many of the tributaries, if properly do not really come into power till the final j ? 
constructed sluices ore wrovidfid lwt.hfi narties inter, made and t.lie trnnefor nt +U.> i:._ <• .. W 



and Ballymoney, on the 20tli of January, 1857 
vided by the Act. Mpo. 

They made certain preliminary arrangements as t 
probable staff of lock-keepers, maintenance of work- 
4c. i but a, o meeting xvas only formal, and noftfi 
conclusive could be arrived at, inasmuch as the Trustee 8 
. . „ do not really come into power till the final award ■ 

provided by the parties inter- made, and the transfer of the navigation from tl,« 
o-er thfi stn.bilit.v of t.bn einbnnl-. 0 f Works to the Trustees is regularly effected ' ° a ™ 

At Pottglmonc, many millions of bricks have l era 
delivered on the new wharf, and thence carted to 0,, 
interior. I,UB 

At Toonic, several. lighters have already arrived from 

Aewry, Ooalisland, and other places, with 
stone, bricks and tiles, Ac., for trausmissica, by J 
from Tooino to Ballymena and elsewhere; and tliere is’ 



ested, so as not to endanger the stability of the embank 
ments, by making open cuts through same, which has 
been attempted in some cases. 

Sanitary Effects. 

In speaking of the practical results, as regards drain- 
age, &c., which have arisen from the lowering of Lough 

Neagh, there is an item of great public benefit, not to , . - ,. .. - > »->. muui 

be estimated by money valuG, but not the less important ever y F'^pec oi the railway and navigation, tuns 
on that account, which is to be found in the great ™ U Ua ^ aK ' in S ® ac “ ofc ber, and .jointly promoting the 
sanitary improvement observable in those parts of the im P*'" veman b ot the surrounding country, 
district, where the long continuance of stagnant water A • • " ' 1 ie navigation is not opened to the public, 
on the low lands, had, heretofore, made fever, ague, P romi3ia £ symptoms of trade have. thus been already 
rheumatism, and snch diseases, extremely prevalent. ° acrv , c > 1 w , ‘ , P rc ^ 10 - fc f ufc ‘ u '° increase when it is 
I would particularly refer, for example,' to the country re S ala “7 established, and is known to be generally 
about Portadown ; and I have the authority of Dr. av ; L ' labl °- . 

Bredin, who has been the principal medical practitioner , , ■ bawcr JJa l ,n p * ver » ns a channel for navigation 
in Portadown for many years, and who promptly botwecn N® a gl‘ and the sou, has many advan- 

answerod my inquiries from him on the subject,, that ta S GS the ordinary canals, 
the number of cases of the kind named above, which ,. ,. 1110 “ e P th of water will be sufficient for laden 



the number of cases of the kind named above, which 
are specially referable to a damp and noxious atmos- 
phere, have diminished to one- third of what it used to 
be, on the same extent of surface, anterior to the lower- 
ing of the water by the drainage works. 

Independently of the execution of fresh works during 
the year, as described in this report, the maintenance 
ahd repair of alb that had previously been done has 
been provided for and attended to; ancl no accident 
has befallen, by failure or otherwise, any of the locks, 
weirs, bridges, or other works, all of which are in »ood 
repair and working order. 

Navigation. 

Since iny last Annual Beport, lock-keepers’ houses 
have been constructed at the five locks on the Lower 
Banu, and the navigation channel has been deepened 
by dredging at most of the points where it was insuf- 
ficient. 

New wharfs have been constructed at Agivey and at 
Antrim, as already explained ; and additional beacon- 
piles have been put up where necessary. 

The navigation works, with the exception of some 
■dredging, especially through Lough Beg, may now ho 
said to be complete ; and the necessary plans of the 



lighters to pass at all seasons of the yea.. 

2. There are only five locks in a length of thirty, 

two miles. J 

3. These locks, being 130 feet long and 20 feet 

in width, are suited for the passage of screw tu" 
steamers. 0 

* * * 

It is much to ho regretted that, while swivel bridges 
have been erected at all other road-crossings of the 
Bann, from the sea to Lough Neagh, the bridge at Cole- 
raine remains the only obstacle to the passage up the 
river of masted vessels. 

The construction of a swivel arch here, in connexion 
with the present bridge, and some improvement by 
dredging below, would very much add to the usefulness 
of the Banu navigation, as executed by the Board. 

As regards the cost of finishing, the sum of ,£500 
will suffice for what is to ho done, exclusive of main- 
taining tho works from present time till the awards 
are made, and also exclusive of steam dredging opera- 
tions, which will have to he continued on the part of 
the Board, for the same period. 

It will further be necessary, sifter the final awards 
are made, to follow up this work of dredging for si 






, well as duplicates for handing over 

to the trustees, , are now in course of preparation, and 
will shortly be completed. 

Though the full intended depth of water (eight 
feet m summer) is not at present everywhere available 
the work of deepening by dredging is proposed to be 
continued, m order to attain that depth where it is still 
deficient; and, in tho meantime, there is provision 
tnroughout the whole navigation comprised within the 
district, for the passage of such screw tugs and lighters 
as are at present trading on Lough Neagh, and the 
several rivers and canals connected with it. 



Board may decide. 

The necessity for this continued dredging arises more 
especially from tho deficiency in the depth of water 
through Lough Beg, for navigation pwposes, as compared 
with the channel in other parts. 

This deficiency, as explained in former Eqiorts, arises 
from the fact that the increased current, caused by tbo 
sinking of tho river further down, has proved insuffi- 
cient to carry away, by its action, the soft mud com- 
posing the bottom of the lough ; and as that was the 
process of deepening relied on by the writer of the ori- 



Lalf of the counties the TTnnpi- 0n . -^ e two steam dredgers, with their attendant barges, 

gations, laid ft* tot 
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For the year 1857. Dated 23rd January, 1858. 

Districts of Loughs Corrib, Mask, and Carra, Dunkellin, Mask, and Robe, Balla, Shrule, Lough 
Lannagh, Lav ally, and Turloughmore, in the Counties of Galway and Mayo. 



Extracts from 
the Annual 
Report of Mr. 
S. U. Roberts, 
c.E,, District 
Engineer. 



Lough Corrib District. 

Drainage, Navigation, and Mill Power. 

Galway Division. 

The swivel bridge over the Eglinton canal at Clad- 
dagh, referred to in my last report as in progress, was 
completed, and on the 31st July opened for public 
traffic, and named by His Excellency the Lord Lieu- 
tenant, “ Carlisle Bridge.” 

A crane has been erected on the Eglinton canal wharf, 
for loading and discharging boats, and a guard chain 
provided for the tidal entrance to No. 1 Lock, to prevent 
boats lying in the chamber and injuring the gates. 

The seats of som'o of the dams constructed at New- 
castle and Wood-quay during the progress of the works, 
were removed by the steam dredger, and the north 
entrance to the Eglinton canal deepened. 

A large shoal that had formed immediately in front 
of No. 2 Lock was removed, and a boundary wall built 
to the Board’s property at Ball’s Bridge, to prevent 
trespass. > . 

The several works in connexion with the drainage 
and mill improvements in this division have been 
maintained in an efficient state, and are now in perfect 
order. 



Eastern Division. 

Several shoals, formed by the action of last winter’s 
floods in the channel of the Claregalway river, and the 
seats of the dams at Aughanafar and Montiagk shoals, 
have been removed by dredging, and the chanuel for 
navigation purposes completed up to Annebrogher 
shoal. The accommodation bridge at Kiltroge was 
repaired, and the main drains of Carrowbrowne and 
Sylaun opened np. 

The channels of the Cregg and Waterdale rivers were 
completed up to Cregg mills, and Clougbaun bridge, 
respectively, and boat quays formed at each terminus. 
In the latter part of the season these rivers were scoured 
out, and all accumulations of weeds and deposits of 
mud removed. An accommodation bridge was built at 
Tonagarraun. 

The only works executed in the Black river were 
those found necessary for maintenance. 

Cong Division v 

The works executed in this division were the level- 
ling and dressing of some spoil banks, the piling of the 
ashlars near the village of Cong, some trifling repairs 
to the sluices at Lough Mask, and the maintenance of 
the road from the quay at Strandhill to the village of 
Cong. 

Lough Corrib Division. 

The channel at the entrance to the Cong landing 
quay was widened and improved by the removal of 
portions of the rushy island in the centre of the river, 
and of the rocky shoal at Kinlough point. 

At Coal Island, Clydagh, Illauneel, and Annaghdown, 
it was also fouud necessary to improve the quick bends 
in the navigation channel. 

The buoys and some of the stone beacons that were 
placed in positions exposed to the influence of south- 
westerly gales, have been replaced by iron perches, 
which are found to answer better, and are not in any 
way affected by the storms. 

Landing wharfs have been constructed at Ballyma- 
gibbon, Annakeen, and Keekill. 

The following is a tabular statement of the traffic 
which has taken place on the Eglinton canal during the 
past year : — 



Months. 




| | 


1 


Turf. 


| 


i 


Manure.. | 


(§ 

1 


i 

1 


Total. 




Tons. 


Tons. 


Tons. 


Tons. 


Tons. 


Tons. 


Tons. 


Tons. 


Tons. 


Tons. 


January, 


_ 


80 


•36 


80 


_ 








76 


272 


February, 








88 


80 








45 


213 


March, . 




120 


45 


160 


40 




80 


411 


16 


872 


April, . 




_ 




60 


28 




80 


400 


97 


665 


May, 




56 




80 






72 


550 


68 


816 






180 




76 






20 


380 


76 


734 


July, 




108 




104 






_ 


260 


66 


538 


August, . 




72 




150 


48 




106 


269 


23 


668 


September 




99 




84 


20 






243 


52 


498 


October, . 








104 


50 




28 


205 




423 


November 




65 




128 


20 




40 


217 


2!) 


499 


December 


- 


88 


- 


120 


24 


" 




161 


234 


627 


Total, 


- 


868 


81 


1,234 


310 




426 


3,096 


810' 


6,825 



General Observations on District. 



The expenditure on this district, since my last An- 
nual Report, amounts to £3,089 18s. Gd. 

The only works to be executed previous to the 
award, are those of maintenance and repair, including 
the scouring of the upper portion of the Claregalway 
and Cregg rivers, and some of their main drains ; the 
scouring up of the Black, Moycullen, and Woodstock 
rivers, and the minor drains at Annadown. These 
works were not authorized until a late period in the 
year ; their cost will be £470 : in addition to which is 
to be included the expense of the staff, which it is ne- 
cessary to retain until the award is made, and the dis- 
trict handed over to the proprietors. 

The floods throughout this district have hot, during 
the past year, risen above the ordinary level attained 
since the completion of the works. 

The effects produced on the drainage of the district 
continue to be most satisfactory j the lands have, with 
the exception of those stated below, been free from 
flooding, and the mills at Galway have had a full and 
ample supply of water throughout the entire summer, 
notwithstanding the peculiar dryness of the season. 

The following is a return of the land which was 
flooded during the year in this district : — 



Townlands. 


Extent of 
Land 
Flooded. 


Duration, &c., of Floods. 


Montiagh, North" 
and South, 
Claregalway, 
Summerfield, . ■ 

Sylaun, 

Curraglimore, . 
Islandmore, ., 


250 


("These lands.which areallunder 
grass, received but little in- 
jury, being flooded only for 
a few days to a depth not ex- 
ceeding one and a-half feet. 



Dunkellin District. 



Drainage. 

The drainage and improvement of this district was 
completed in 1856 ; but as several of the most import- 
ant works had been many years executed, considerable 
repairs were required, which, together with the general 
clearing up of the various river channels, was executed 
in the months of April, May, and Jnne. The final 
award was mado in J uly, and the district placed in the 
hands of the proprietors. 

In addition to the general works of maintenance re- 
ferred to, an accommodation bridge was constructed at 
Carrowinore, over the Raford river, where a severance 
had been made in that townland. 

A boundary fence was formed between Stradbaily and 
Killcelybeg, where that originally existing had been 
destroyed by the lowering of the water in the main' river. 
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Appendix C. An unwatering drain at St. Cleran’s was refilled, 
ExtractBfrom aTlc ^ ^he parapets of White Mills and Killilan bridges 
theAmraal completed. 

Report of Mr. The Lands in this district have been free from flooding 
S. U.Eoberts, during the past year, with the exception of some low 
c.E., District p or tiona of small extent, lying along the old river chan- 
ngmeer. ne i S) -which are of but little value. The lands relieved 
are generally used for pasture, and have been stocked 
with sheep and black cattle during the entire winter. 

No observations were made' during the past year on 
the flood discharges. There has not been any extra- 
ordinary flood, and none approaching the height of that 
of 29th September, 1856, referred to in my last report. 

Lough Mask and River Robb District. 

Drainage and Navigation. 

The works for the drainage of this district were exe- 
cuted to the extent proposed previous to the close of 
the year 1856, with the exception of the opening up of 
the Bunnatubber stream, the removal of the eel weirs 
at the mouth of the River Robe, and the building of an 
accommodation bridge over the Towcrliill mill-race, 
which works were completed in March. 

The river channels were cleared up during the sum- 
mer months ; all slips, shoals, and other obstructions to 
the free passage of the water removed ; and the lands" 
have been free from flooding and injury during the past 
season. 

The final award meeting for this district was held 
on the 16th December, 1857, and the final award 
signed on the 14th January, 1858. 

Barba District. 

Drainage . 

A salmon passage has been constructed at Moyhenna 
weir, to admit of the fish getting into the upper waters 
of the river. 

The clearing up of the river channel and main drains 
throughout the district, and the general repairs of the 
works, were completed early in the spring. The final 
award was made on the 6th April, 1857, and the dis- 
trict handed over to the proprietors. 

The channels continue to discharge the floods in an 
efficient manner, and the lands have been free from in- 
jury during the past year. 

Shrure District. 

. Drainage. 

An accommodation bridge has been constructed at 
Cloonsheen, where a severance was made in that town- 
land. An embankment and self-acting sluice were 
erected at Moyne bridge, to relieve the townlands 
of Oordarragh and Ballyfruit from injury during ex- 
traordinary floods. 

A drain was opened up from Lough Dooaun, for the 
relief of the lands of Beaghbeg ; and the main channel 
of the river and the various tributaries were cleared 
up during the early part of the year. 

. The final award was made in April, 1857, and the 
district handed over to the proprietors, who'have since 
appointed trustees, and made the necessary arrange- 
ments for the maintenance of the works. 

The result of the works continues to be most satis- 
factory; no lands have been flooded during the past 
year. 

Lough Lannagh District. 

Drainage. 

The clearing np of the river courses and general 
repairs of the works in this district (which had been 



[ 1857 . 

executed some years), were completed in March and 
the final award made in April, 1857, when the district 
was handed over to the proprietors. ct 

The lands have been free from flooding during th« 
past season. ° 0 

Lavarry District. 

Drainage. 

The final award was made in this district on the 27th 
October, 1856, but no works of maintenance have yet 
been executed by the proprietors. The channels how 
ever, though requiring considerable repairs, continue to 
discharge the floods at a sufficiently low level for the 
relief of the adjoining lands. The principal injuries to 
the works which I have observed are caused by the 
occupiers of the lands building eel weirs, and placing 
stepping-stones across the channels. The proprietors 
have lately appointed trustees, who are now making 
the necessary arrangements for the maintenance of the 
works. 

Turroughmore District. 

Drainage. 

This district has been in the hands of the trustees 
since J une, 1855, and the works have been maintained 
in a very efficient manner. 

During the past season the lands have beenfreefrom 
flooding, except those reclaimed from Cloonkeen lake 
and a small portion of Turloughmore ; these were* 
flooded on two occasions for short periods. 



The following tabular statement shows the quantity 
of the different descriptions of work executed in the 
several districts during the year 1857 : — 



Districts. 


Excavation. 


Masonry. j 


2 

f 

1 


.jr 

1 

1 

CM 


Earth. 


Rock. 


JM 

.a | 

14 

« J 


CM 

l?l 

Q 8 


1 

B-S 1 

3 

«! 




Cubic 


Cubio 






Cubio 




Cubio 






Yards. 


Yards, 


Yards. 




Yanis. 




Lough Corrib, . 


7,500 


1,050 


340 


25 


2,910 


10 


50 


Dunkellin, 


450 














Mask and Kobe, 


2,400 














Kalla, 
















Shrule, . 
















Lough Lannagh, 




- 


- 




- 




“ 


Total, . 


11,200 


1,780! 


400 


551 


3,720 


40 


50 



The following is a return of the fall of rain during 
the year 1857, as far as it has been registered : — 



Months. 


Galway. 




Castlckirk, 

Oughterard. 


Observations. 


Jauuary, 




6-29 


5-98 


6-49 




February, 




3-40 


2-70 


4-94 




March, 




3-70 


2-54 


3-22 




April, . 




4-74 


4-26 


4-14 




May, . 




2*07 


J -59 


3-31 




June. . 




3-48 


3-62 


3-60 




July, . 




3-68 


1-62 


1-91 




August, 




2-67 








September, 




3'94 








October, 




3-48 








November, 




3-62 








December, 




3'78 


- 


- 




Total, . 


44-83 




- 
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Exthmm from the Aimrii. Repobt of Mr. Geobge Tamlaht, c.e„ District Engineer. 
For the year 1857. Dated 4th and 10th February, 1858. 

Districts of Dunmore and Monivea, Counties of Galway, Mayo, and Roscommon. 



Dunmore District. 

The following are the works which have been exe- 
cuted : — 

Ballygaddy Division. 

One thousand seven hundred yards in length of the 
cut for conveying the waters of the tributary stream, 
north of Ballygaddy bridge, have been scoured up, and 
1,450 yards in length of branch drains made, and ten 
gullets built. 

KUcreevanty Division. 

Four thousand five hundred and fifty yards in length 
of drains have been made through the low bottom 
lands adjoining the main channel; 1,100 yards in 
length of drains scoured up ; 500 yards in length of 
tap drains filled in ; the main channel cleared of weeds 
and other obstructions for its entire length, and a quan- 
tity of spoil formed and arranged. 

Fartamore Division. 

Four thousand five hundred yards in length of drains 
have been made through the low bottom lands adjoin- 
ing the main channel ; 750 yards in length of drains 
scoured up ; the main channel cleared of weeds and 
other obstructions, and a quantity of spoil formed and 
arranged. 

Knocbtagur Stream. 

Three thousand eight hundred and sixty yards in 
length of drains have been scoured up, and two stone 
gullets built. 

Quarrymount River. 

Three thousand four hundred and eighty yards in 
length of drains have been cut through the low lands 
adjoining the river ; 880 yards in length of drains 
scoured up ; 600 yards in length of tap drain filled in, 
and a quantity of spoil formed and arranged. 

Liskeevy Division. 

The low parts of the river banks, for 500 yards in 
length, were embanked to prevent the floods from 
overflowing the low lands of Lehid and Liskeevy fur- 
lough, and a sluice inserted in the mouth of the cut 
leading from the main channel to the cavernous pas- 
sages in the turlough, through which the supply to 
the Kilshanvy mills is conveyed, to prevent a greater 
body of water flowing through, in time of floods, than 
the passages can discharge ; 1,320 yards in length of 
drains have been made; 700 yards in length of tap 
drain filled in, and a considerable quantity of spoil 
formed and arranged. 

Milltown Division. 

Six hundred yards in length of drain to carry off the 
waters of the low lands east of the main river, be- 
tween Milltown and Millbrook, have been made, and 
an embankment formed for this length, to prevent the 
river from overflowing these lands in time of flood ; 
300 yards in length of tap drain have been filled in, and 
a quantity of spoil formed and levelled. 



Strawberryhill River. 

One thousand seven hundred and thirty yards in 
length of the cut, to carry the waters of this river, have 
been made ; 1,050 yards in length of branch drains ; 
and 2,100 yards of the drain to carry the waters of the 
Strawberryliill tributary, scoured up. 

The arrangements for the completion of the district 
are, to scour up a portion of the tributary stream, north 
of Ballygaddy bridge, and some drains running into it ; 
to form some spoil, and to fill in some small tap drains ; 
to scour up Curraghan stream ; to form some spoil in 
the Fartamore, Liskeevy, and Milltown Divisions, in 
some places along the river’s edge, and to complete the 
excavation of some drains in the latter division; to 
finish the drain and embankment between Milltown and 
Millbrook, and to fill in tap drains ; to rebuild the mill- 
dam at Milltown ; to complete the excavation of some 
drains running into the Belmont, Knocknagur, and 
Quarrymount river, and the scouring up of these chan- 
nels ; and to complete the excavation of the Cloonrane 
and Strawberryhill rivers, and of some drains running 
into them ; and to construct some cattle passes, all of 
which works will be completed in July next. 

The fall of rain for the year is 27-14 inches. The 
greatest fall took place on the 2nd and 3rd of January, 
when, in twenty-four hours, 1-44 inch fell, which pro- 
duced a flood at the outfall of the district of 139-410 
cubic feet per minute. On the 4th of January this flood 
passed over some low spots along the river’s edge, and 
covered, for a depth of three inches, five acres of the 
drained lands south-east of Milltown bridge, for about 
twelve hours. Previous to drainage operations these 
lands were flooded for six months in the year, and had 
a depth of from two to three feet of water on them. 

Three hundred and fifty acres of the lands of the dis- 
trict between Liskeevy and Milltown, and between the 
latter and Millbrook, and along the upper part of the 
Strawberryhill river, were partially flooded during the 
winter months, in consequence of the non-completion of 
the works. 



January, 

February, 

March, 

April, 

May, 

June, 

July, 



Rain Fall for the Year. 

Inches, 

. . 4-32 August, . 

. . 1-92 September, 

. . 1-92 October, 

. . 3-00 November, 

. . 1-44 December, 

. 1 -92 



. 1-44 

. 1-56 
. 1-92 

. 2-66 
. 3-24 

. 27-14 



The tilled portion of the drained lands continues to 
yield good crops of potatoes, oats, turnips, &c. ; the 
meadow good hay, and the pasture to improve in 
quality. 



Monivea District. 



The stanching of a large fissure in the rock-cutting 
at Ballyglooneen demesne, in May last, through which 
the water of the river was escaping, was the only work 
done in the' district for the year. 

The works are in good order, and the tilled lands 
continue to yield good crops ; and the pasture lands 
surpass, for feeding purposes, any in the surrounding 
country. 

The award in this district was made in April last. 



Appendix C. 

Extracts from 
the Annual 
Report of Mr. 
G. Tarrant, 
c.e., District 
Engineer. 
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